Shop 

management 





Frederick Winslow 
Taylor 



Digitized by Google 



shop Management 



Digitized by Google 




Digitized by Google 



Digitized by Google 



Shop Management 



Shop Management 



BY 

FREDERICK WINSLOW TAYLOR, M.E., ScD. 



«^NSLOW TAYU 

PAR RUDBNT OV IUkWBUCAN aOCmV QV 
¥ICBAMrau MMODRBBS 



WITH AN INTRODUCTION BY 

HENRY R. TOWNE 

YAis * fomiB mo. ca 




HARPER & BROTHERS PUBLISHERS 

NEW YORK AND LONDON 
I912 



Digitized by Google 



COPYRIGHT, 191 1 
BY FREDERICK W. TAYLOR 



THE • FLnmOM • PRESS • MOIWOOD • MASS • U • 8 • A 



Digitized by Google 



FOREWORD 



BY HENRY R. TOWNE 
Paot Pubdhit, AMMM. 

PrenderU oj ihe Yale and Toume Manufacturing Company 

A S a f ellow-woTker with Dr. Taylor, in the field of 
industrial management, I have followed the 

development of his work, almost from its com- 
mencement, with constantly increasing admiration 
for the exceptional talent which he has brought to 
this new field of investigation, and with constantly 
increasing realization of the fundamental importance 
of the methods which he has initiated. The substi- 
tution of machineiy for unaided human labor was 
the great industrial achievement of -the nineteenth 
century. The new achievement to which Dr. Tay- 
lor points the way consists in elevating human labor 
itself to a liigher plane of e£&ciency and of earning 
power. 

In a paper entitled "The Engineer as an Econo- 
mist/' contributed to the Proceedings of The American 
Society of Mechanical Engineers in May, 1886, I 
made the following statements: 

"The monogram of our national initials, which is 

the s>Tnbol for our monetar>^ unit, the dollar, is 
almost as frequently conjoined to the figures of an 
engineer's calculations as are the symbols indicating 
feet, minutes, pounds, or gallons. The final issue 
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of his work, in probably a majority of cases, resolves 
itself into a question of dollars and cents, of relative 
or absolute values. ... To ensure the best results, 
the oiganization of productive labor must be directed 
and controlled by persons having not only good 
executive ability, and possessing the practical famil- 
iarity of a mechanic or engineeri with the goods 
produced and the processes employed, but having 
also, and equally, a practical knowledge of how to 
observe, record, analyze, and compare essential facts 
in relation to wages, supplies, expense accounts, and 
all else that enters into or affects the economy of 
production and the cost of the product." 

As pertinent to the subject of industrial en^neer- 
ing, I will also quote the following from an address 
delivered by me, in February, 1905, to the graduating 
students of Purdue University: 

"The dollar is the final term in almost every 
equation which arises in the practice of engineering 
in any or all of its branches, except qualifiedly as to 
militaiy and naval engineering, where in some cases 
cost may be ignored. In other words, the true func- 
tion of tiie engineer is, or should be, not only to deter- 
mine how phjrsical problems may be solved, but also 
how they may be solved most economically. For 
example, a railroad may have to be carried over a 
gorge or arroyo. Obviously it docs not need an 
engineer to point out that this may be done by filling 
the chasm with earth, but only a bridge engineer is 
competent to detennine whether it is cheaper to do 
this or to bridge it, and to design the bridge which 
will safely and most cheaply serve, the cost of which 
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should be compared with that of an earth hlL There- 
fore the engineer is, by the nature of his vocation,, 
an eoonomist. His function is not only to design, 
but also so to design as to ensure the best economical 
result. He who designs an unsafe structure or an 
inoperative machine is a bad engineer; he who 
designs them so that they are safe and operative, 
but needlessly expensive, is a poor engineer, and, 
it may be remarked, usually earns poor pay; he who 
designs good work, which can be executed at a fair 
cost, is a sound and usually a successful engineer; 
he who does the best wotk at the lowest cost sooner 
or later stands at the top of bis professkm, and 
usually has the reward which this implies." 

I avail of these quotations to emphasize the fact 
that industrial engineering, of which shop manage- 
ment is an integral and vital part, implies not merely 
the making of a given product, but the making of 
that product at the lowest cost consistoit with the 
maintenance of the intended standard of quality. 
The attainment of this result is the object which 
Dr. Taylor has had in view during the many years 
through which he has pursued his studies and inves- 
tigations. The methods explained and the rules 
laid down in the following monograph by him — 
probably the most valuable contribution yet made 
to the literature of industrial enguieering — are 
mtaided to enable and to assist others engaged in 
this field of work to utilize and apply his methods 
to their several individual problems. 

The monograph which is here republished was Dr. 
Taylor's first great contribution to industrial engi- 
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neering, the second being the paper entitled "On the 
Art of Cutting Metals" (248 pages, with 24 insert 
folders covering illustrations and tables) which he 
presented as his Presidential Address to The Ameri- 
can Society of Mechanical Engineers at its meeting 
in December, 1906, in the discussion of which at 
that meeting I made the following conmients: 

"Mr. Taylor's paper on 'The Art of Cutting 
Metals' is a masterpiece. Based on what is un- 
doubtedly the longest, laigest, and most exhaustive 
series of experiments ever conducted in this fidd, 
its summar} of the condufflons deduced therefrom 
embodies the most important contribution to our 
knowledge of this subject which has ever been made. 
The subject itself relates to the foundation on which 
all of our metal-working industries are built. 

''About sixty years ago American mvention 
lifted one of the earliest and most universal of the 
manual arts from the plane on which it had stood 
from the dawn of civilisation to the high level of 
modem mechanical industry. This was the achieve- 
ment of the sewing-machine. About thirty years 
ago, American invention again took one of the oldest 
of the manual arts, that of writing, and brought it 
fairly within the scope of modem mechanical develop- 
ment. This was the achievement of the typewriting- 
machine. The art of forming and tempering metal 
tools undoubtedly is coeval with the passing of the 
stone age, and, therefore, in antiquity is at least as 
old, if indeed it does not outrank, the arts of sewing 
and writing. Like them it has remained almost 
unchanged from the beginning until nearly the 
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present time. The work of Mr. Taylor and his 
associates has lifted it at once from the plane of 
empiricism and tradition to the hi|^ level of modem 

science, and apparently has gone far to reduce it 
almost to an exact science. In no other field of 
original research, that I can recall, has investigation, 
starting from so low a point, attained so high a level 
as the result of a single continued effort.'' 

The investigations on which the report last referred 
to was based esctended over a period of twentynsix 
years and involved the expenditure of some S200,000, 
the funds being contributed by ten industrial cor- 
porations. No other argument is needed to demon- 
strate Dr. Taylor's thoroughness and inexhaustible 
patience than the simple fact that he pursued these 
investigations continuously through that long period 
before deciding that he was ready and prepared to 
make known to the world his conclusions. 

The conclusions embodied in Dr. Taylor's "Shop 
Management" constitute in effect the foundations 
for a new science — "The Science of Industrial Man- 
agement." As in the case of constructive work the 
ideal engineer is he who does the best work at the 
lowest cost, so also, in the case of industrial opera- 
tionsi the best manager is he who so organises the 
forces under his control that each individual shall 
work at his best efficiency and shall be compensated 
accordingly. Dr. Taylor has demonstrated con- 
clusively that, to accomplish this, it is essential to 
segregate the planning of work from its execution; 
to employ for the former trained experts possessing 
the rig^t mental equipment, and for the latter men 
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having the right physical equipment for their respect- 
ive tasks and being receptive of expert guidance in 
their performance. Under Dr. Taylor's leaderdiip 

the combination of these elements has produced, in 
numberless cases, astonishing increments of output 
and of earnings per emplo3^6. 

We are proud of the fact that the United States 
has led all other nations in the development of labor- 
saving machinery in almost every field of industry. 
Dr. Taylor has shown us methods whereby we can 
duplicate this achievement by vastly increasing the 
efficiency of human labor, and of accomplishing 
thereby a large increase in the wage-earning capacity 
of the workman, and a still larger decrease in the 
labor cost of his product. 

The records of experience, and the principles 
deduced therefrom, set forth by Dr. Taylor in this 
book, should interest and appeal to all workers in the 
industrial field, employer and employ^ alike, for 
th^ point the way to increased efficiency and eam- 
power for both. We are justly proud of the high 
wage rates which prevail throughout our country, 
and jealous of any interference with them by the 
products of the (dieaper labor of other countries. 
To mfimffiip this condition, to strengthen our con- 
trol of home markets, and, above all, to broaden our 
opportunities in foreign markets where we must 
com|)ete with the products of other industrial nations, 
we should welcome and encourage every influence 
tending to increase the efficiency of our productive 
processes. Dr. Taylor's contributions to this end 
are fundamental in character and unmeasurable m 
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ultimate effect. They concern organized industry 
in each and all of its infinite forms and manifesta- 
tions. If intelligently and effectively utilized, th^ 
will greatly enhance (lie incomes of our wage-earners. 

Believing profoundly in the truth of these state- 
ments, I express the hope that all who are concerned 
in our national industries, of every kind, will study 
and profit by the new science of Scientific Manage- 
ment, of which Dr. Taylor is concededly the leading 
Investigator and exponent, and of which the basic 
principles are set forth in tiie following pagw. 
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PREFACE 

" CHOP MANAGEMENT'' is a handbook for 
^ those interested in the management of indus- 
trial enterprises and in the production of goods. 

It was first published in 1903, under the auspices of 
The American Society of Mechanical Engineers, 
having been read at a meeting of that society held 
at Saratoga, N. Y., in June of that year. 

The growing interest in scientific management on 
the part of the lay public has seemed to call for a 
new edition of this book. The demands upon the 
author's time have been such as to preclude his per- 
sonally giving much attention to seeing the book 
through the press. No material changes in the text 
have been found necessary. At several points words 
have been added to make the author's meaning clear 
to those with no technical knowledge of the subject. 
A number of inconsistencies as between the tesct 
and the tables and figures have been removed; some 
minor additions to the time-study data have been 
made; the illustrations have been redrawTi or reset, 
and a comprehensive index appended. That part 
of the discussion of the monograph which took place 
at the meeting at which it was presented, and which 
• seemed pertinent, has been worked in with the text. 

"The Principles of Scientific Management/' pub- 
lished uniform with this book, is simply an argum^t 

18 
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for Mr. Taylor's Philosophy of Human Labor, — an 
outline of the fundamental principles on which it 
rests. In "Shop Management/' however, the effort 
is made to describe the organization and some of the 
mechanisms by means of which this philosophy and 
these principles can be made ^ective in woi^- 
shop, or on the market place. 

Mr. Taylor has written *'Shop Management" in 
such a way that everything in it should be intelli- 
gible to any one with a high school education. It is 
the general testimony, however, of those who have 
used the book in actual practice that, with each 
re-reading, a larg^ significance attaches to its indus- 
trial program. 

We are indebted to Mr. Calvin W. Rice, the dis- 
tinguished Secretary of The American Society of 
Mechanical Enguieers, for his encouragement in 
bringing out this new edition of Shop Management/' 

The Editor. 

Mat, 1911. 
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'T^HROUGII his business in changing the methods 
of shop management, the writer has been brought 
into intimate contact over a period of years with the 
oiganisation of manufacturing and induatriai estab- 
Ushmentfl, covering a laige variety and range of 
product, and employing workmen in many of the 
leading trades. 

In taking a broad view of the field of management, 
the two facts which appear most noteworthy are: 

(a) What may be called the ^ecU unevenness, or 
lack of uniformity shown, even in our best run works, 
in the development of the several elements, which 
together constitute what is called <Ae moinaqemeni. 

(b) The lack of apparent rekHon between good shop 
management and the pa>Tnent of dividends. 

Although the day of trusts is here, still practically 
each of the component companies of the trusts was 
developed and built up largely through the energies 
and especial ability of some one or two men who were 
the master spinis in directing its growth. As a rule^ 
this leader rose from a more or less humble position 
in one of the departments, say m the commercial or 
the manufacturing department, until he became the 
head of his particular section. Having shown espe- 
cial ability in his line, he was for that reason made 
manager of the whole establishment. 

17 
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In examining the organisation of woiks of this 

class, it will frequently be found that the manage- 
ment of the particular department in which this 
master spirit has grown up towers to a high point 
of excellence, his success having been due to a thor- 
ough knowledge of all of the smallest requirements 
iA his section, obtained througih personal contact, 
and the gradual training of the men under him to 
their maximum efficiency. 

The remaining departments, in which this man 
has had but little personal experience, will often pre- 
sent equally glaring examples of ineflSciency. And 
this, mainly because management is not yet looked 
upon as an art, with laws as exact, and as clearly 
defined, for instance, as the fundamental principles 
of engineering, which demand long and careful 
thought and study. Management is still looked 
upon as a question of men, the old view being that 
if you have the right man the methods can be safely 
left to him. 

The following, while rather an extreme case, may 
still be considered as a fairly typical illustration of 
the unevenne98 cf imnagmenL It became desurable 
to combine two rival manufactories of chemicals. 

The great obstacle to this combination, however, and 
one which for several years had proved insurmount- 
able, was that the two men, each of whom occupied 
the position of owner and manager of his company, 
thoroughly despised one another. One of these men 
had risen to the top of his works through the office at 
the commercial end, and the other had come up from 
a workman m the factoiy. Each one was sure that 
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the other was a fool, if not worse. When they were 
finally combined it was found that each was right in 
his judgment of the other in a certain way. A com- 
parison of their books showed that the manufacturer 

was producing his chemicals more than forty per 
cent, cheaper than his rival, while the business man 
made up the difference by insisting on maintaining 
the highest quality, and by his superiorily in selling, 
buying, and the management of the conmiercial side 
of the busmesB. A combination of the two, however, 
finally resulted in mutual respect, and saving the 
forty per cent, formerly lost by each man. 

The second fact that has struck the writer as most 
noteworthy is that there is no apparent relation in 
many, if not most cases, between good shop manage- 
ment and the success or failure of the company, many 
unsuccessful companies having good shop manage- 
ment while the reverse is true of many which pay 
large dividends. 

We, however, who are primarily interested in the 
shop, arc apt to forget that success, instead of hinging 
upon shop management, depends in many cases 
mainly upon other elements, namely, — the location 
of the company, its financial strength and ability, 
the efficiency of its business and sales departments, 
its en^neering ability, the superiority of its plant and 
equipment, or the protection afforded either by pa- 
tents, combination, location or other partial monopoly. 

And even in those cases in which the efficiency of 
shop management might play an important part it 
must be remembered that for success no company 
need be better oiganised than its competitors. 
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The most severe trial to which any system can be 
subjected is that of a business which is in keen com- 
petition over a large temtoiy, and in which the labor 
cost of production forms a laige element of the 
pense, and it is in such establishments that one would 
naturally expect to find the best type of management. 

Yet it is an interesting fact that in several of the 
largest and most important classes of industries in 
this country shop practice is still twenty to thirty 
years behind what might be called modem manage- 
ment. Not only is no attempt made by them to do 
tonnage or piece work, but the oldest of old-fashioned 
day work is still in vogue under which one over- 
worked foreman manages the men. The workmen 
in these shops are still herded in classes, all of those 
in a class being paid the same wages, regardless of 
their respective efficiency. 

In these industries, however, although they are 
keenly competitive, the poor type of shop manage- 
ment does not interfere with dividends, suice they 
are in this respect all equally bad. 

It would appear, therefore, that as an index to the 
quality of shop management the earning of dividends 
is but a poor guide. 

Any one who has the opportunity and takes the 
time to study the subject will see that neither good 
nor bad managemait is confined to any one system 
or type. He wiU find a few instances of good man- 
agement containing all of the elements necessary for 
permanent prosperity for both employers and men 
under ordinary day work, the task system, piece 
work, contract work, the premium plan, the bonus 
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system and the differential rate; and he will find a 
very much larger number of instances of bad man- 
agement under these systems containing as th^r 
do the elements which lead to discord and ultimate 
loss and trouble for both sides. 

If neither the prosperity of the company nor any 
particular type or system furnishes an index to proper 
management, what then is the touchstone which in- 
dicates good or bad management? 

The art of management has been defined, ''as 
knowing exactly what you want men to do, and then 
seeing that th^ do it in the best and cheapest way/' 
No concise definition can fully describe an art, but 
the relations between employers and men form with- 
out question the most important part of this art. 
In considering the subject, therefore, until this part 
of the problem has been fully discussed, the other 
phases of the art may be left in the background. 

The progress of many types of management is 
punctuated by a series of disputes, disagreements 
and compromises between employers and men, and 
each side spends more than a considerable portion of 
its time thinking and talking over the injustice which 
it receives at the hands of the other. All such types 
are out of the question, and need not be considered. 

It is safe to say that no system or scheme of man- 
agement should be considered which does not in the 
long run give satisfaction to both employer and em- 
ploy6, which does not make it apparent that their 
best interests are mutual, and which does not bring 
about such thorough and hearty cooperation that 
they can pull together instead of apart. It cannot 
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be said that this condition has as yet been at all 
generally recognized as the necessary foundation for 
good management. On the contrary, it is still quite 
generally regarded as a fact by both sides that in 
many of the most vital matters the best interests of 
employers are necessarily opposed to those of the 
men. In fact, the two elements which we will all 
agree are most wanted on the one hand by the men 
and on the other hand by the employers are generally 
looked upon as antagonistic. 

What the workmen want from their employers 
b^ond anything else is Ingli wages, and what em- 
ployers want from their workmen most of all is a 
low labor cost of manufacture. 

These two conditions are not diametrically opposed 
to one another as would appear at first glance. On 
the contrary, they can be made to go together in all 
classes of work, without exception, and in the writer's 
judgment the existence or absence of these two ele- 
ments forms the best index to either good or bad 
management. 

This book is written mainly with the object of 
advocating high wages and low labor cost as the 
foundation of the best management, of pointing out 
the general principles which render it possible to 
maintain these conditions even under the most try- 
ing drcumstances, and of indicating the various steps 
which the writer thinks should be taken in changing 
from a poor system to a better type of management. 

The condition of high wages and low labor cost is 
far from being accepted either by the average man- 
ager or the average workman as a practical working 
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basis. It is safe to say that the majority of employers 
have a feeling of satisfaction when their workmen 
are receiving lower wages than those of their com- 
petitors. On the other hand veiy many workmen 
feel contented if they find themselves domg the 
same amount of work per day as other similar 
workmen do and yet are getting more pay for it. 
Employers and workmen alike should look upon 
both of these conditions with apprehension, as 
either of them are sure, in the long run, to lead to 
trouble and loss for both parties. 

Through unusual personal influence and energy, 
or more frequently through especial conditions which 
are but temporary, such as dull times when there is 
a surplus of labor, a superintendent may succeed in 
getting men to work extra hard for ordinary wages. 
After the men, however, realize that this is the case 
and an opportunity comes for them to change these 
conditions, in their reaction against what they believe 
unjust treatment they are almost sure to lean so 
far in the other direction as to do an equally great 
injustice to their employer. 

On the other hand, the men who use the oppor- 
tunity offered by a scarcity of labor to exact wages 
higher than the average of their class, without 
doing more than the average work in return, are 
merely laying up trouble for themselves in the long 
run. They grow accustomed to a high rate of liv- 
ing and expenditure, and when the inevitable turn 
comes and they are either thrown out of emplojr 
ment or forced to accept low wages, they are the 
losers by the whole transaction. 



Digitized by Google 



94 



SHOP MAI^AGEMENT 



The only condition which contains the elements 
of stability and permanent satisfaction is that in 
which both employer and employes are doing as 
well or better than their competitors are likely to do, 
and this in nine cases out of ten means high wages 
and low labor cost, and both parties sihould be equally 
anxious for these conditions to prevaO. With them 
the employer can hold his own with his competitors 
at all times and secure suflacient work to keep his 
men busy even in dull times. Without them both 
parties may do well enough in busy times, but both 
parties are likely to suffer when work becomes scarce. 

The possibility of coupling high wages with a low 
labor cost rests mainly upon the enonnous difference 

between the amount of wotk which a fimt-dass man. 

« 

can do under favorable circumstances and the work 
which is actually done by the average man. 

That there is a difference between the average and 
the first-class man is known to all employers, but that 
the first^dass man can do in most cases from two to 
four times as much as is done by an average man is 
known to but few, and is fully realised only by 
those who have made a thorough and scientific 
study of the possibilities of men. 

The writer has found this enormous difference 
between the hrst-class and average man to exist 
in all of the trades and branches of labor which he 
has investigated, and these cover a laige field, as 
he, together wilJi several of his friends, has been 
engaged with more than usual opportimities for 
thirty years past in carefully and systematically 
studying this subject. 
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This difference in the output of first-class and 
average men is as little realized by the workmen as 
by their employers. The first-class men know that 
they can do more work than the average, but they 
have rarely made any careful study of the matter. 
And the writer has over and over again found them 
uttcriy incredulous when he informed them, after 
close observation and study, how much they were 
able to do. In fact, in most cases when first told 
that they are able to do two or three times as much 
as they have done they take it as a joke and will not 
believe that one is in earnest. 

It must be distinctly understood that in referring 
to the posdbilities of a first-class man the writer does 
not mean what he can do when on a spurt or when he 
is over-exerting himself, but what a good man can 
keep up for a long term of years without injury to 
his health. It is a pace under which men become 
happier and thrive. 

llie second and equally interestmg fact upon which 
the possibility of coupling high wages with low labor 
cost rests, is that first-class men are not only willing 
but glad to work at their maximum speed, providing 
they are paid from 30 to 100 per cent, more than the 
average of their trade. 

The exact percentage by which the wages must be 
mcreased in order to make them work to their maxi- 
mum Is not a subject to be theorised over, settled by 
boards of directors sitting In solemn conclave, nor 
voted upon by trades unions. It is a fact inherent in 
human nature and has only been determined through 
the slow and difficult process of trial and error. 
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The writer has found, for example, after making 
many mistakes above and below the proper mark, 
that to get the tnaximnm output for ordinaiy shop 
work lequiiing ndther especial brains, veiy dose 
application, skill, nor extra hard work, such, for in- 
stance, as the more ordinary kmds of routine machine 
shop work, it is necessary to pay about 30 per cent, 
more than the average. For ordinary day labor 
requiring little brains or special skill, but calling 
for strength, severe bodily exertion^ and fatigue, 
it is necessary to pay from 50 per cent, to 60 per cent 
above the average. For work requiring especial skill 
or brains, coupled with close application, but without 
severe bodily exertion, such as the more difficult and 
delicate machinist's work, from 70 per cent, to 80 
per cent, beyond the average. And for work re- 
quiring skill, brains, close application, strength, and 
severe bodily exertion, such, for instance, as that 
involved in operating a wdl run steam hammer 
doing miscdlaneous woik, from 80 per cent, to 100 
per cent, beyond the average. 

There are plenty of good men ready to do their 
best for the above percentages of increase, but if the 
endeavor is made to get the right men to work at 
this maximum for less than the above increase, it 
will be found that most of them will prefer their old 
rate of speed with the lower pay. After trying the 
high speed piece work for a while they will one after 
another throw up their jobs and return to the old 
day work conditions. Men will not work at their 
best unless assured a good liberal increase, which 
must be permanent. 
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It is the writer's judgment, on the other hand, that 
for their own good it is as important that workmen 
should not be very much over-paid, as it is that they 
should not be under-paid If over>paid, many will 
work irregularly and tend to become more or leas 
shiftless, extravagant, and dissipated* It does not 
do for most men to get rich too fast. The writer's 
observation, however, would lead him to the con- 
clusion that most men tend to become more instead 
of less thrifty when they receive the proper increase 
for an extra hard day's work, as, for example, the 
percentages of increase referred to above. They live 
rather better, begin to save money, become more 
sober, and work more steadily. And this certainly 
forms one of the strongest reasons for advocating 
this type of management. 

In referring to high wages and low labor cost as 
fundamental in good management, the writer is most 
desirous not to be misunderstood. 

By high wages he means wages which are high only 
with relation to the average of the class to which the 
man belongs and which are paid only to those who 
do much more or better work than the average of 
their class. He would not for an instant advocate 
the use of a high-priced tradesman to do the work 
which could be done by a trained laborer or a lower- 
priced man. No one would think of using a fine 
trotter to draw a groceiy wagon nor a Percheion to 
do the work of a little mule. No more should a 
mechanic be allowed to do work for which a trained 
laborer can be used, and the writer goes so far as to 
say that almost any job that is repeated over and 
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over again, however great skill and dexterity it may 
require^ providing there is enough of it to occupy a 
man throughout a considerable part of the year, 
should be done by a trained laborer and not by a 
mechanic. A man with only the intelligence of an 
average laborer can be taught to do the most diffi- 
cult and delicate work if it is repeated enough 
times; and his lower mental caliber renders him 
more fit than the mechanic to stand the monotony 
of repetition. It would seem to be the duty of em- 
ployers, therefore, both in their own interest and in 
that of thdr employes, to see that each workman 
is given as far as possible the highest class of work 
for which his brains and physique fit him. A man, 
however, whose mental caliber and education do 
not fit him to become a good mechanic (and 
that grade of man is the one referred to as belong- 
ing to the ''laboring class when he is trained 
to do some few especial jobs, which were fonnerly 
done by mechanics, should not expect to be paid 
the wages of a mechanic. He should get more 
than the average laborer, but less than a mechanic; 
thus insuring high wages to the workman, and low 
labor cost to the employer, and in this way 
making it most apparent to both that their interests 
are mutual. 

To summarise, then, what the aun in each estab- 
lishment should be: 

(a) That each workman should be given as far as 
possible the highest grade of work for which his 
ability and physiqiu^ fit liim. 

(6) That each workman should be called upon to 
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turn out the maximiirn amount of work which a 
first-rate man of his class can do and thrive. 

(c) That each workman, when he works at the best 
pace of a first-class man, diould be paid from 30 per 
cent, to 100 per cent, according to the nature of the 
work which he does, beyond the average of his class. 

And this means high wages and a low labor cost. 
These conditions not only serve the best interests of 
the employer, but they tend to raise each workman 
to the highest level which he is fitted to attain by 
making him use his best faculties, forcing him to 
become and remain ambitious and energetic, and 
giving him sufficient pay to live better than in the 
past. 

Under these conditions the writer has seen many 
first-class men developed who otherwise would have 
remained second or third class all of their hves. 

Is not the presence or absence of these conditions 
the best indication that any i^ystem of management 
is either well or badly applied? And in considering 
the relative merits of different types of management, 
is not that system the best which will establish these 
conditions with the greatest certainty, precision, and 
speed? 

In comparing the management of manufacturing 
and en^baeering companies by this standard, it is 
surprisbg to see how far th^ fall short. Few of 
those which are best organized have attained even 

approximately the maximum output of first-class 
men. 

Many of them are paying much higher prices per 
piece than are required to secure the maximum prod- 




80 



SHOP BfANAGElfENT 



act; while owing to a bad system, lack of exact 
knowledge of the time required to do work, and 
mutual suspicion and misunderstanding between 
employers and men, the output per man is so 

small that the men receive little if any more than 
average wages, both sides being evidently the losers 
thereby. 

The chief causes which produce this loss to both 
parties are: First (and by far the most important), 
the profound ignorance of employers and thdr fore- 
men as to the time in which various kinds of work 

should be done, and this ignorance is shared hugely 
by the workmen. 

Second: The indifTcrence of the employers and their 
ignorance as to the proper system of management 
to adopt and the method of applying it, and further 
their indifference as to the individual character, 
worth, and welfare of theb men. 

On the part of the men the greatest obstacle to 
the attainment of this standard is the slow pace which 
they adopt, or the loafing or " soldiering," marking 
time, as it is called. 

This loafing or soldiering proceeds from two causes. 
First, from the natural instinct and tendency of men 
to take it ea^Tt which may be called noturoZ wUiering. 
Second, from more intricate second thought and 
reasoning caused by their relations with other m^, 
which may be called systematic soldiering. 

There is no question that the tendency of the 
average man (in all walks of life) is toward working 
at a slow, easy gait, and that it is only after a good 
deal of thought and observation on his part or as a 
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result of example, conscience, or external pressure 
that he takes a more rapid pace. 

There are, of course, men of unusual energy, vital- 
ityi and ambition who naturally choose the fastest 
gait, set up thdr own standaidSi and who wiU work 
hard, even though it may be against th^ best in- 
terests. But these few uncommon men only serve 
by affording a contrast to emphasize the tendency of 
the average. 

This common tendency to " take it easy is greatly 
increased by bringing a number of men together on 
similar work and at a uniform standard rate of pay 
by the day. 

Under this plan the better men gradually but surely 
slow down their gait to that of the poorest and least 
efficient. When a naturally energetic man works for 
a few days beside a lazy one, the logic of the situation 
is unanswerable: ''Why should I work hard when 
that lazy fellow gets the same pay that I do and does 
only half as much work?'' 

A careful time study of men working under these 
conditions will disclose facts which are ludicrous as 
well as pitiable. 

To illustrate: The writer has timed a naturally 
energetic workman who, while going and coming from 
work, would walk at a speed of from three to four 
miles per hour, and not infrequently trot home after 
a dajr's work. On arriving at his wcnrk he would 
immediately slow down to a speed of about one mile 
an hour. When, for example, wheeling a loaded 
wheelbarrow he would go at a good fast pace even 
up hill in order to be as short a time as possible under 
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load, and immediately on the return walk slow down 
to a mile an hour, improving every opportunity for 
delay short of actually sitting down« In order to be 
sure not to do more than his lasy neighbor he would 
actually tire himself in his effort to go slow. 

These men were working under a foreman of good 
reputation and one highly thought of by his em- 
ployer who, when his attention was called to this 
state of things, answered: ''Well, I can keep them 
from sitting down, but the devil can't make them get 
a move on while th^ are at work." 

The natural laziness of men is serious, but by far 
the greatest evil from which both workmen and em- 
ployers are suffering is the systematic soldiering which 
is almost universal under all of the ordinar}^ schemes 
of management and which results from a careful study 
on the part of the workmen of what they think will 
promote their best interests. 

The writer was much interested recently to hear 
one small but experienced golf caddy boy of twelve 
explaining to a green caddy who had shown special 
energy and interest the necessity of going slow and 
lagging behind his man when he came up to the ball, 
showing him that since they were paid by the hour, 
the faster they went the less money they got, and 
finally telling him that if he went too fast the other 
boys would give him a licking. 

This represents a type of systematic soldiering 
which is not, however, very serious, since it is done 
with the knowledge of the employer, who can quite 
easily break it up if he wishes. 

The greater part of the sysUmalic soldiering, how* 
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ever, is done by the men with the deliberate object 
of keeping their employers ignorant of how fast work 
can be done. 

So universal is soldiering for this purpose, that 
hardly a competent workman can be found in a large 
establishment, whether he works by the day or on 
piece work, contract work or under any of the ordi- 
nary systems of compcusating labor, who does not 
devote a considerable part of his time to studying 
just how slowly he can work and still convince his 
employer that he is going at a good pace. 

The causes for this are, briefly, that practically all 
employers determine upon a maarimum sum which 
they feel it is ri^t for each of their clasoeo of 
employ^ to earn per day, whether thdr men woric 
by the day or piece. 

Each workman soon finds out about what this 
figure is for his particular case, and he also realizes 
that when his employer is convinced that a man is 
capable of doing more work than he has done, he will 
find sooner or later some way of compelling him to 
do it with little or no increase of pay. 

Employers derive their knowledge of how much of 
a given class of work can be done in a day from either 
their own experience, which has frequently grown 
hazy with age, from casual and unsystematic observa- 
tion of their men, or at best from records which are 
kept, showmg the quickest time in which each job 
has been done. In many cases the employer will 
feel almost certain that a ^ven job can be done faster 
than it has been, but he rarely cares to take the drastic 
measures necessary to force men to do it in the 
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quickest time, unless he has an actual record, proving 
conclusively how fast the work can be done. 

It evidently becomes for each man's interest, then, 
to see that no job is done faster than it has been in 
the past The younger and less experienced men are 
taught this by their elders, and all possible persuasion 
and social pressure is brought to bear upon the greedy 
and selfish men to keep them from making new 
records which result in temporarily increasing their 
wages, wliile all those who come after them are made 
to work harder for the same old pay. 

Under the best day work of the ordinary type, 
when accurate records ate kept of the amount of work 
done by each man and of his eflSciency, and when 
each man's wages are raised as he improves, and those 
who fail to rise to a certain standard are discharged 
and a fresh supply of carefully selected men are given 
work in their places, both the natural loafing and 
systematic soldiering can be largely broken up. This 
can be done, however, only when the men are thor- 
oughly convuiced that there is no intenlaon of es- 
tablishing piece work even in the remote future, and 
it is next to impossible to make men believe this when 
the work is of such a nature that they believe piece 
work to be practicable. In most cases their fear of 
making a record which will be used as a basis for 
piece work, will cause them to soklier as much as th^r 
dare. 

It is, however, under piece work that the art of sys- 
tematic soldiering is thoroughly developed. After 
a workman has had the price per piece of the work he 
is doing lowered two or three times as a result of his 
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having worked harder and increased his output, he 
is likely to entirely lose sight of his employer's side of 
the case and to become imbued with a grim detenni- 
nation to have no moie cuts if soldiering can prevent 
it. Unfortunately for the character of the workman, 
soldiering involves a deliberate attempt to mislead 
and deceive his employer, and thus upright and 
straight-forward workmen are compelled to become 
more or less hypocritical. The employer is soon 
looked upon as an antagonist, if not as an enemy, 
and the mutual confid^ce which should exist be- 
tween a leader and his men, the enthusiasm, the 
feeling that they are aU working for the same end 
and will share in the results, is entirely lacking. 

The feehng of antagonism under the ordinary piece- 
work system becomes in many cases so marked on 
the part of the men that any proposition made by 
their employers, however reasonable, is looked upon 
with suspicion. Soldiering becomes such a fixed 
habit that men will frequently take pains to restrict 
the product of machines which they are running when 
even a large increase in output would involve no more 
work on their part. 

On work which is repeated over and over again 
and the volume of which is sufficient to permit it, 
the plan of making a contract with a competent work- 
man to do a certain class of work and allowing him 
to employ his own men subject to strict limitationSy 
is successful. 

As a rule, the fewer the men employed by the con- 
tractor and the smaller the variety of the work, the 
greater will be the success under the contract system, 
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the reason for this being that the contractor, under 
the spur of financial necessity, makes personally so 
dose a study of the quickest time in which the work 
can be done that soldiering on the part of his men 
becomes difficult and the best of them teach laborers 
or lower-priced helpers to do the work formerly done 
by mechanics. 

The objections to the contract system are that the 
machine tools used by the contractor are apt to de- 
teriorate rapidly, his chief interest being to get a 
huge output, whether the tools are properly cared 
for or not, and that through the ignorance and inex- 
perience of the contractor in handling men, his 
employes are frequently unjustly treated. 

These disadvantages arc, however, more than 
counterbalanced by the comparative absence of 
soldiering on the part of the men. 

The greatest objection to this system is the 
soldiering which the contractor hunself does m 
many cases, so as to secure a good price for his next 
contract. 

It is not at all unusual for a contractor to restrict 
the output of his own men and to refuse to adopt 
improvements in machines, appliances, or methods 
while in the midst of a contract, knowmg that his 
next contract price will be lowered in direct pro- 
portion to the profits which he has made and the 
improvements introduced. 

Under the contract system, however, the relations 
between employers and men are much more agreeable 
and normal than under piece work, and it is to be 
regretted that owing to the nature of the work done 
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in most shops this system is not more generally 
applicable. 

The writer quotes as follows from his paper on "A 
Piece Rate SyEtem," read in 1895, before The Ameri- 
can Society of Mechanical Engineers: 

"Codperation, or profit sharing, has entered the 
mind of every student of the subject as one of the 
possible and most attractive solutions of the prob- 
lem; and there have been certain instances, both 
in England and France, of at least a partial success 
of cooperative experiments. 

"So far as I know, however, these trials have been 
made either in small toinis, remote from the manu* 
facturing centers, or in industries which in many 
respects are not subject to ordinary manufacturing 
conditions. 

'^Cooperative experiments have failed, and, I 
think, are generally destined to fail, for several rea- 
sons, the first and most important of which is, that 
no form of codperation has yet been devised in which 
each mdividual is allowed free scope for his personal 
ambition. Personal ambition always has been and 
will remain a more powerful incentive to exertion 
than a desire for the general welfare. The few mis- 
placed drones, who do the loahng and share equally 
in the profits with the rest, under cooperation are sure 
to drag the better men down toward their level. 

''The second and almost equally strong reason for 
failing lies in the remoteness of the reward. The 
average workman (I don't say all men) cannot look 
forward to a profit which is six months or a year 
away. The nice time which they are sure to have 
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to-day, if they take things easily, proves more 
attractive than hard work, with a possible reward 
to be shared with others six months later. 

Other and formidable difficulties in the path of 
oodperation are, the equitable division of the profits, 
and the fact that, while workmen are always ready 
to share the profits, they are neither able nor willing 
to share the losses. Further than this, in many cases, 
it is neither right nor just that they should share 
either in the profits or the losses, since these may be 
due in great part to causes entirely beyond thdr 
influence or control, and to which they do not con- 
tribute." 

Of all the ordinaiy systems of management in 

use (in which no accurate scientific study of the time 
problem is undertaken, and no carefully measured 
tasks are assigned to the men which must be accom- 
plished in a given time) the best is the plan funda- 
mentally originated by Mr. Henry R. Towne, and 
improved and made practical by Mr. F. A. Hals^. 
This plan is described in papers read by Mr. Towne 
before The American Society of Mechanical Engineers 
in 1886, and by Mr. Halsey in 1891, and has since 
been criticised and ably defended in a series of articles 
appearing in the "American Machinist." 

The Towne-Halscy plan consists in recording the 
quickest time in which a job has been done, and fixing 
this as a standard. If the workman succeeds in doing 
the job in a shorter tune, he is still paid his same 
wages per hour for the time he works on the job, and 
in addition is given a premium for having worked 
faster, consisting of from one-quarter to one-half the 
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difference between the wages earned and the wages 
originally paid when the job was done in standard 
time. Mr. Halsey lecommends the payment of one- 
third of the difference as the best premium for most 
cases. The difference between this i^ystem and ordi- 
nary piece work is that the workman on piece work 
gets the whole of the difference between the actual 
time of a job and the standard time, while mider the 
Towne-Halsey plan he gets only a fraction' of this 
difference. 

It is not unusual to hear the Towne-Halsey plan 
rderred to as practically the same as piece work. 
This is far from the truth, for while the difference 
between the two does not appear to a casual observer 

to be great, and the general principles of the two seem 
to be the same, still we all know that success or failure 
in many cases hinges upon small differences. 

In the writer's judgment, the Towne-Halsey plan 
is a great invention, and, like many other great 
inventions, its value lies in its sunplicity. 

This plan has already been successfully adopted 
by a large nimiber of establishments, and has resulted 
in giving higher wages to many workmen, accom- 
panied by a lower labor cost to the employer, and at 
the same time materially improving their relations by 
lessening the feeling of antagonism between the two. 

This i^ystem is successful because it dhninishes 
soldiering, and this rests entirely upon the fact that 
smce the workman only receives say one-third of the 
increase in pay that he would get under corresponding 
conditions on piece work, there is not the same temp- 
tation for the employer to cut prices. 
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After this system has been m operation for a year 
or two, if no cuts in prices have been made, the 
tendency of the men to soldier on that portion of 
the work which is being done under the ctystem is 
diminished, although it does not entirely cease. On 
the other hand, the tendency of the men to soldier 
on new work which is started, and on such portions 
as are still done on day work, is even greater under 
the Towne-Halsey plan than under piece work. 

To illustrate: Workmen, like the rest of mankind, 
are more strongly influenced by object lessons than 
by theories. The e£fect on men of such an object 
lesson as the following will be apparent. Suppoaethat 
two men, named respectively Smart and Honest, 
are at work by the day and recdve the same pay, 
say 20 cents per hour. Each of these men is given 
a new piece of work which could be done in one hour. 
Smart does his job in four hours (and it is by no means 
unusual for men to soldier to this extent). Honest 
does his in one and one-half hours. 

Now, when these two jobs start on this basis under 
the Towne-Halsey plan and are ultimately done in 
one hour each, Smart receives for his job 20 cents per 
hour + a premium of Y = 20 cents = a total of Jfi 
cents. Honest receives for his job 20 cents per hour 
+ a premium of nr = 3i cents = a total of 23\ cents. 

Most of the men in the shop will follow the example 
of Smart rather than that of Honest and will 
'^soldier" to the extent of three or four hundred per 
cent, if allowed to do so. 

The Towne-Halsey system shares with ordinary 
piece work then, the greatest evil of the latter, namely 
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that its veiy foundation rests upon deceit, and under 
both of these ^sterns there is necessarily, as we have 
seen, a great lack of justioe and equality in the 

starting-point of different jobs. 

Some of the rates will have resulted from records 
obtained when a first-class man was working close to 
his maximum speed, while others will be based on 
the peiformance of a poor man at one-third or one- 
quarter speed. 

The injustice of the veiy foundation of the i^ystem 
is thus forced upon the workman every day of his 
life, and no man, however kindly disposed he ma}^ be 
toward his employer, can fail to resent this and be 
seriously influenced by it in his work. These sys- 
tems are, therefore, of necessity slow and irregular 
ui thdor operation in reducing costs. They "drift" 
graduaUy toward an increased output, but under 
them the attainment of the maximum output of a 
first-class man is almost impossible. 

Objection has been made to the use of the word 
"drifting" in this connection. It is used absolutely 
without any intention of slurring the Towne-Halsey 
system or in the least detracting from its true merit. 

It appears to me, however, that "drifting" very 
accurately describes it, for the reason that the man- 
agement, havmg turned over the entire control of the 
speed problem to the men, the latter being influenced 
by their prejudices and whims, drift sometimes in 
one direction and sometimes in another; but on the 
whole, sooner or later, under the stimulus of the 
premium, move toward a higher rate of speed. This 
drifting, accompanied as it is by the irr^ularily and 



Digitized by Google 



8D0P MANAGEMENT 



uncertainty both as to the final result which will 
be attained and as to how long it will take to reach 
this end, is in marked contrast to the distinct goal 
which is always kept in plain sight of both parties 
under task management, and the clear-cut directions 
which leave no doubt as to the means which are to 
be employed nor the time in which the work must be 
done; and these elements constitute the fundamental 
difference between the two systems. Mr. Hals^, 
in objecting to the use of the word ''drifting'' as 
describing his ^tem, has referred to the use of bis 
system in England in connection with a ''rate-fix- 
ing'' or planning department, and quotes as follows 
from his paper to show that he contemplated con- 
trol of the speed of the work by the management: 

''On contract work undertaken for the first time 
the method is the same except that the premium 
is based on the estimated time for the execution of 
the work." 

In making this claim Mr. Halsey appears to have 

entirely lost sight of the real essence of the two plans. 
It is task management which is in use in England, 
not the Towne-Halsey system; and in the above 
quotation Mr. Halsey describes not his system but 
a type of task management, in which the men are 
paid a premium for carrying out the directions given 
them by the management. 

There is no doubt that there is more or less con- 
fusion in the minds of many of those who have read 
about the task management and the Towne-Halsey 
system. This extends also to those who are actually 
using and working under these systems. This is 
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practically true in England, where in some cases task 
management is actually being used under the name 
of the "Premium Plan." It would therefore seem 

desirable to indicate once again and in a little differ- 
ent way the essential difference between the two. 

The one element which the Towne-Halscy system 
and task management have in conomon is that both 
recognize the all-important fact that workmen can- 
not be mduced to work extra hard without recdving 
extra pay. Under both systems the men who suc- 
ceed are daily and automatically, as it were, paid an 
extra premium. The pajment of this daily premium 
forms such a characteristic feature in both systems, 
and so radically differentiates these systems from 
those which were in use before, that people are apt 
to look upon this one element as the essence of both 
systems and so fail to recognize the more impor- 
tant, underlying principles upon wluch the success of 
each of them is based. 

In their essence, with the one exception of the pay- 
ment of a daily premium, the systems stand at the 
two opposite extremes in the field of management; 
and it is owing to the distinctly radical, though 
opposite, positions taken by them that each one owes 
its success ; and it seems to me a matter of importance 
that this should be understood. In any executive 
work which involves the cooperation of two different 
men or parties, where both parties have anything 
like equal power or voice in its direction, there is 
almost sure to be a certain amount of bickering, 
quarreling, and vacillation, and the success of the 
enterprise suffers accordin^^^y. If, however, either 



Digitized by Google 



SHOP MANAGEMENT 



one of the parties has the entire direction, the en- 
terprise will progress consistently and probably 
bannoniously, even although the wrong one of the 
two parties may be in control. 

Broadly speaking, in the field of management there 
are two parties — the superintendents, etc., on one 
side and the men on the other, and the main ques- 
tions at issue are the speed and accuracy with which 
the work shall be done. Up to the time that task 
management was introduced in the Midvale Sted 
Works, it can be fairly said that under the old 8ya> 
tems of management the men and the management 
had about equal weight in deciding how fast the work 
should be done. Shop records showing the quickest 
time in which each job had been done and more or 
less shrewd guessing being the means on which the 
management depended for bargaining with and 
coercing the men; and deliberate soldiering for the 
purpose of misinforming the management being the 
weapon used by the men in self-defense. Under 
the old system the incentive was entirely lacking 
which is needed to induce men to cooperate heartily 
with the management in increasing the speed with 
which work is turned out. It is chiefly due, under 
the old sysbems, to this divided control of the 
speed with which the work shall be done that such 
an amount of bickering, quarreling, and often hard 
feeling exists between the two sides. 

The essence of task management lies in the fact 
that the control of the speed problem rests entirely 
with the management; and, on the other hand, the 
true strength of the Towne-Halsey system rests 
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upon the fact that under it the question of speed Is 
settled entirely by the men without interference 
on the part of the management. Thus in both cases, 

though from diametrically opposite causes, there is 
undivided control, and this is the chief element 
needed for harmony. 

The writer has seen many jobs successfully nursed 
in several of our large and well managed establish- 
ments under these drifting interns, for a tenn of ten 
to fifteen years, at from one-third to one-quarter 
speed. The workmen, in the meanwhile, apparently 
enjoyed the confidence of their employers, and in 
many cases the employers not only suspected the 
deceit, but felt quite sure of it. 

The great defect, then, common to all the ordinary 
systems of management (including the Towne-Halsey 
system, the best of this dass) is that their starting- 
point, their very foundation, rests upon ignorance 
and deceit, and that throughout their whole course 
in the one element which is most vital both to em- 
ployer and workmen, namely, the speed at which work 
is done, they are allowed to drift instead of being 
intelligently directed and controlled. 

The writer has found, through an escperience of 
thirty years, covering a ku:ge variety in manufactures, 
as well as in the building trades, structural and engi- 
neering work, that it is not only practicable but 
comparatively easy to obtain, through a systematic 
and scientific time study, exact information as to 
how much of any given kind of work either a first- 
class or an average man can do in a day, and with 
this information as a foundation, he has over and 
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over again seen the fact demonstrated that workmen 
of all classes are not only willing, but glad to give up 
all idea of soldiering, and devote all of their energies 

to turning out the maximum work possible, providing 
they are sure of a suitable permanent reward. 

With accurate time knowledge as a basis, sur- 
prisingly larg^ results can be obtained under any 
scheme of management from day work up; there is no 
question that even ordinary day work resting upon 
this foundation will ^ve greater satisfaction than any 
of the systems in commcm usci standing as they do 
upon soldiering as a basis. 

To'many of the readers of this book both the funda- 
mental objects to be aimed at, namely, high wages 
fffUh law labor cost, and the means advocated by the 
writer for attaining this end; namely, accurate time 
study, will appear so theoretical and so far outside of 
the range of their personal observation and experience 
that it would seem desirable, before proceeding 
farther, to give a brief illustration of what has 
been accomplished in this line. 

The writer chooses from among a large variety of 
trades to which these principles have been applied, 
the yard labor handling raw materials in the works 
of the Bethlehem Steel Company at South Bethlehem, 
Pa., not because the results attained there have been 
greater than in many other instances, but because 
the case is so elementary that the results are evidently 
due to no other cause than thorough time study as 
a basis, followed by the application of a few simple 
principles with which all of us are familiar. 

In ahnost all of the other more complicated cases 
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the large increase in output is due partly to the actual 
physical changes, either in the machines or small 
tools and appliances, which a preliminary time study 

almost always shows to be necessary, so that for 
purposes of illustration the simple case chosen is the 
better, although the gain made in the more compli- 
cated cases is none the less legitimately due to the 
QTStem. 

Up to the spring of the year 1S&9, all of the ma- 
terials in the yard of the Bethlehem Steel Company 
had been handled by gangs of men working by the 
day, and under the foremanship of men who had 
themselves formerly worked at similar work as 
laborers. Their management was about as good as 
the average of similar work, although it was bad; 
all of the men being paid the ruling wages of laborers 
in this section of the country, namely, $1.15 per 
day, the only means of encouraging or disciplining 
them being either talking to them or discharging 
them; occasionally, however, a man was selected 
from among these men and given a better class of 
work with slightly higher wages in some of the comr 
panics' shops, and this had the effect of shghtly 
stimulating them. From four to six hundred men 
were employed on this class of work throughout 
the year. 

The work of these men consisted mainly of unload- 
ing from railway cars and shoveling on to piles, and 
from these piles again loading as required, the raw 
materials used in running three blast furnaces and 
seven large open-hearth furnaces, such as ore of vari- 
ous kinds, varying from fine, gravelly ore to that 
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which comes m large lumps, coke, limestone, special 
pig, sandy etc., unloading hard and soft coal for boilers 
gas-producers, etc., and also for storage and again 
loading the stored coal as required for use, loading 

the pig-iron produced at the furnaces for shipment, 
for storage, and for local use, and handling billets, 
etc., produced by the rolling mills. The work cov- 
ered a large variety as laboring work goes, and it 
was not usual to keep a man continuously at the 
same class of work. 

Before undertaking the management of these men, 
the writer was informed that they were steady 
workers, but slow and phlegmatic, and that nothing 
would induce them to work fast. 

The first step was to place an intelligent, college- 
educated man in charge of progress in this line. This 
man had not before handled this class of labor, 
although he understood managing workmen. He was 
not familiar with the methods pursued by the writer, 
but wsis soon taught the art of determining how much 
work a first-class man can do in a day. This was 
done by timing with a stop watch a first-class man 
while he was working fast. The best way to do this, 
in fact almost the only way in which the timing can 
be done with certainty, is to divide the man's work 
into its elements and time each element separately. 
For example, in the case of a man loading j)ig-iron 
on to a car, the elements should be: (a) picking up 
the pig from the ground or pile (time in hundredths 
of a minute); (6) walking with it on a level (time 
per foot walked); (c) walking with it up an incline 
to car (time per foot walked); (d) throwing the pig 
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down (time in hundredths of a minute), or laying it 
on a pile (time in hundredths of a minute) ; (e) walk- 
ing back empty to get a load (time per foot walked). 

In ease of important dements which were to enter 
into a number of rates, a large number of observations 
were taken when practicable on different first-class 
men, and at different times, and they were averaged. 

The most difficult elements to time and decide 
upon in this, as in most cases, are the percentage of 
the day required for rest, and the time to allow for 
accidental or unavoidable delays. 

In the case of the yard labor at Bethlehem, each 
class of work was studied as above, each element 
being timed separately, and, in addition, a record was 
kept in many cases of the total amount of work done 
by the man in a day. The record of the gross work 
of the man (who is being timed) is, in most cases, 
not necessary after the observer is skilled in his work. 
As the Bethlehem time observer was new to this 
work, the gross time was useful in checking his de- 
tailed observations and so gradually educating him 
and gi\ ing him confidence in the new methods. 

The writer had so many other duties that his per- 
sonal help was confined to teaching the proper 
methods and approving the details of the various 
changes which were in all cases outlined in written 
reports before being carried out. 

As soon as a careful study had been made of the 
t»me elements entering into one class of woric, a single 
first-class workman was picked out and started on 
ordinary piece work on this job. His task required 
him to do between three and one-half and four times 
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as much work in a day as had been done in the past 
on an average. 

Between twelve and thirteen tons of pig-iron per 
man had been carried from a pile on the ground, up 
an inclined plank, and loaded on to a gondola car 
by the average pig-iron handler while working by the 
day. The men in doing this work had worked in 
gangs of from five to tw^ty men. 

The man selected from one of these gangs to make 
the first start under the writer's system was called 
upon to load on piece work from forty-five to forty- 
eight tons (2,240 lbs. each) per day. 

He regarded this task as an entirely fau* one, and 
earned on an average, from the start, $1^ per 
day, which was 60 per cent, more than he had been 
paid by the day. This man happened to be con- 
siderably lighter than the average good workman at 
this class of work. He weighed about 130 pounds. 
He proved, however, to be especially well suited to 
this job, and was kept at it steadily throughout the 
tune that the writer was ui Bethlehem, and some 
years later was still at the same work. 

Being the first piece work started in the works, 
it excited considerable opposition, both on the part 
of the workmen and of several of the leading men in 
the town, their opposition being based mainly on the 
old fallacy that if piece work proved successful a 
great many men would be thrown out of work, and 
that thereby not only the workmen but the whole 
town would suffer. 

One after another of the new men who were started 
singly on this job were either persuaded or intimi- 
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dated into giving it up. In many cases th^ were 
given other work by thoee interested in preventing 
piece work, at wages higher than the ruling wages. 
In the meantime, howeveri the first man who 

started on the work earned steadily $1.85 per day, 
and this object lesson gradually wore out the con- 
certed opposition, which ceased rather suddenly 
after about two months. From this time on there 
was no difficulty in getting plenty of good men who 
were anxious to start on piece work, and the diffi- 
culty lay in making with sufficient rapidity the accu- 
rate time study of the elementary operations or ''unit 
times" which forms the foundation of this Idnd of 
piece work. 

Throughout the introduction of piece work, when 
after a thorough time study a new section of the 
work was started, one man only was put on each new 
job, and not more than one man was allowed to work 
at it until he had demonstrated that the task set was 
a fair onfe by earning an average of $1.85 per day. 
After a few sections of the work had been started 
in this way, the complaint on the part of the better 
workmen was that they were not allowed to go on to 
piece work fast enou^ 

It requked about two years to transfer practically 
all of the yard labor from day to piece work. And 
the larger part of the transfer was made during the 
last six months of this time. 

As stated above, the greater part of the time was 
taken up in studying ''unit times," and tins time 
study was greatly delayed by havmg successively 
the two leading men who had been trained to the 
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work leave because they were offered much larger 
Balaries elsewhere. The study of "unit times" for 
the yard labor took piactically the time of two 
trained men for two years. Througliout this time 
the day and piece workers were mider entirely separ 
rate and distinct management. The original fore- 
men continued to manage the day work, and day 
and piece workers were never allowed to work to- 
gether. Gradually the day work gang was dimin- 
ished and the piece workers were increased as one 
section of work after another was transformed from 
the former to the latter. 

Two elements which were important to the success 
of this work should be noted: 

Firstf on the morning following each day's work, 
each workman was given a slip of paper informing 
him in detail just how much work he had done the 
day before, and the amount he had earned. This 
enabled him to measure his performance against his 
earnings while the details were fresh in his mind. 
Without this there would have been great dissatis- 
faction among those who failed to climb up to the 
task asked of them, and many would have gradually 
f aUen off m their performance. 

Second, whenever it was practicable, each man's 
work was measured by itself. Only when absolutely 
necessary was the work of two men measured up 
together and the price divided between them, and 
then care was taken to select two men of as nearly 
as possible the same capacity. Only on few occasions, 
and then upon special permission, signed by the 
writer, were more than two men allowed to work on 
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. gang work, dividing their earnings between them. 
Gang work almost invariably results in a falling off 
in earnings and consequent dissatisfaction. 
An interesting illustration of the desirability of 

individual piece work instead of gang work came to 
our attention at Bethlehem. Several of the best 
piece workers among the Bethlehem yard laborers 
were informed by their friends that a much higher 
price per ton was paid for shoveling ore in another 
works than the rate given at Bethlehem. After 
talking the matter over with the writer he advised 
them to go to the other works, which they accord- 
ingly did. In about a month they were all back at 
work in Bethlehem again, having found that at the 
other works they were obliged to work with a gang 
of men instead of on individual piece work, and 
that the rest of the gang worked so slowly that in 
spite of the high price paid per ton they earned 
much less than at Bethlehem. 

Table 1, on page 54, gives a sunmiary of the work 
done by the piece-work laborers in handling raw 
materials, such as ores, anthracite and bituminous 
coal, coke, pig-iron, sand, limestone, cinder, scale, 
ashes^ etc., in the works of the Bethlehem Steel 
Company, during the year ending April 30, 1900. 
This work consisted mainly in loading and unload- 
ing cars on arrival or departure from the works, 
and for local transportation, and was done entirely 
by hand, i.e., without the use of cranes or other 
machinery. 

The greater part of the credit for making the 
accurate time study and actually managing the men 
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on this work should be given to Mr. A. B. Wadleighi 
the writer's assistant in this section at that time. 



Dagr W«ik 



Number of tons (2,240 Iba. per tan) handled 
on piece work during the year endiiig April 
30, 1901 

Total cost of handling 924,040i^ tons in- 
duing the piece woric wages paid the 
men, and in addition all ineidental day 
labor used 

Former cost of handling the same number of 
tons of similar materials on day work .... 

Net aaving in handling 024»040^ tona of 
materiala, effected in one year through 
substituting piece work for day work .... 

Average cost for handling a ton (2,240 lUs.) 
on piece and day work 

Average eamings per day, per man 

Avcreg» number of tona liandled per day 
per man 



924,010]^ 



$30,797.78 



136^417.60 

$0,033 
>$1J8 

«67 



$07,215.47 



$0,072 
$1.15 

10 



TiBLB 1. — Showing Rklative Cost of Yard Labor UimSB 
Task Pisca Wo&k and Ou\ Sttub Day Wokk 

When the writer left the steel works, the Bethle- 
hem piece workers were the finest body of picked 

laborers that he has ever seen together. They were 
practically all first-class men, because in each case the 
task which they were called upon to perform was 
Buch that only a hrst-class man could do it. The 
tasks were all purposely made so severe that not more 

>It Wis our intentkm to fix pieoe nork rates which should enable fint- 
dasB worianen to average about 60 per cent, more than they had been 

earning on day work, namoly $1.85 per day. A year's average shows 
them to bave earned $1.88 per day, or three cents per man per day more 
than we expected — an error of 1^ per cent 

*The pimwoilm handled cn an nTengeSAk times aa many tona per • 
day aa tha day watkem. 
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than one out of five laborers (perhaps even a smaller 
percentage than this) could keep up. 

It was clearly understood by each newcomer as he 
went to work that unless he was able to average at 
least S1.85 per day he would have to make way for 
another man who could do so. As a result, first- 
class men from all over that part of the country, 
who were ua most cases earning from $1.05 to 11.15 
per day, were anxious to try their hands at ft^^mipg 
S1.85 per day. If they succeeded they were naturally 
contented, and if they failed they left, sorry that th^ 
were unable to maintain the proper pace, but with 
no hard feeUtags either toward the system or the 
management. Throughout the time that the writer 
was there, labor w^as as scarce and as difficult to get 
as it ever has been in the history of this country, 
and yet there was always a surplus of first-class 
men ready to leave other jobs and try their hand at 
Bethlehem piece work. 

Perhaps the most notable difference between these 
men and ordinary piece workers lay in their changed 
mental attitude toward their employers and their 
work, and in the total absence of soldiering on their 
part. The ordinary piece worker would have spent 
a considerable part of his time in deciding just how 
much his employer would allow him to earn without 
cuttmg prices and in then trying to come as dose as 
possible to this figure, while carefully guarding each 
job so as to keep the management from finding out 
how fast it really could be done. These men, how- 
ever, were faced with a new but very simple and 
Straightforward proposition, namely, am I a ^t- 
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class laborer or not? Each man felt that if he 
belonged in the tot class all he had to do was to 
work at his best and he would be paid sixty per cent, 
more than he had been paid in the past. Each 
piece work price was accepted by the men without 
question. They never bargained over nor complained 
about rates, and there was no occasion to do so, since 
they were all equally fair, and called for almost 
exactly the same amount of work and fatigue per 
dollar of wages. 

A careful inquiry into the condition of these men 
when away from work developed the fact that out of 
the whole gang only two were said to be drinking 
men. This does not, of course, imply that many of 
them did not take an occasional drink. The fact is 
that a steady drinker would find it almost impossible 
to keep up with the pace which was set, so that they 
were practically all sober. IVIany if not most of them 
were saving money, and they all lived better than 
they had before. The results attained under this 
system were most satisfactory both to employer 
and workmen, and show in a convincing way the 
possibility of uniting high wages with a low labor 
cost. 

This is virtually a labor union of first-class men, 
who are united together to secure the extra high 
wages, which belong to them by right and which in 
this case are begrudged them by none, and which 
will be theirs through dull times as well as periods 
of activity. Such a union commands the unquali- 
fied admiration and respect of all classes of the com- 
munity; the respect equally of workmen, employers, 
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political economists, and philanthropists. There 
are no dues for membership, since all of the expenses 
are paid by the company. The employers act as 
oflSoers of the Union, to miforoe its rules and keep 
its reooids, since the interests of the company are 
identical and bound up with those of the men. It 
is never necessary to plead with, or persuade men 
to join this Union, since the employers themselves 
organize it free of cost; the best workmen in the 
community are always anxious to belong to it. The 
feature most to be regretted about it is that the 
membership is limited. 

The words "labor union'' are, however, unfoi^ 
tunately so closely associated in the minds of most 
people with the idea of disagreement and strife 
between employers and men that it seems almost 
incongruous to apply them to this case. Is not this, 
however, the ideal "labor union," with character 
and special abihty of a high order as the only qualir 
fications for membership. 

It is a curious fact that with the people to whom 
the writer has described this system, the first feel- 
ing, particularly among those more philanthropically 
inchned, is one of pity for the inferior workmen who 
lost their jobs in order to make way for the first-class 
men. This i^ympathy is entirely misplaced. There 
was such a demand for labor at the time that no 
workman was obliged to be out of work for more 
than a day or two, and so the poor workmen were 
practically as well off as ever. The feeling, instead 
of being one of pity for the inferior workmen, should 
be one of congratulation and rejoicing that many 
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first-class men — who through unfortunate circum- 
stances had never had the opportunity of proving 
their worth — at last were given the chance to earn 
high wages and become prosperous. 

What the writer wishes particularly to emphaaiM 
is that this whole syetem rests upon an aceurate 
and scientific study of unit timesi ^ch is by far 
the most important d^nent In sdentific manage- 
ment. With it, greater and more permanent results 
can be attained even under ordinary day work or 
piece work than can be reached under any of the 
more elaborate systems without it. 

In 1895 the writer read a paper before The Ameri- 
can Sodely of Mechanical Engineers entitied "A 
Piece Rate System." His chief object in writing it 
was to advocate the study of unit times as the 
foundation of good management. Unfortunately, he 
at the same time described the "differential rate" 
system of piece work, which had been introduced 
by him in the Midvalc Steel Works. Although he 
called attention to the fact that the latter was entirely 
of secondary unportance, the differential rate was 
widely discussed in the journals of this country and 
abroad while practically nothing was said about the 
study of ''unit times." Thirteen members of the 
Society discussed the piece rate system at length, 
and only two briefly referred to the study of the 
"unit times." 

The writer most aineeiely trusts that his leading 
object in writing this book will not be overlooked, 
and tiuit scimtifie Hme study wfll reodve the atten- 
tion which it merits. Bearing in mind the Bethlehem 
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yard labor as an iUustration of the application of 
the study of unit times as the foundation of success 
in management, the following would seem to him a 
fair comparison of the older methods with the more 
modem plan. 

For each job there is the quickest time in which 
it can be done by a first-class man. This time may 
be called the ' quickest time," or the "standard 
time'' for the job. Under all the ordinary systems, 
this "quickest time'' Is more or less completely 
shrouded in mist. In most cases, however, the work- 
man is nearer to it and sees it more clearly than the 
employer. 

Under ordinary piece work the management watch 
every indication given them by the workmen as to 
what the "quickest time" is for each job, and en- 
deavor continually to force the men toward this 
"standard time," while the workmen constantly 
use eveiy eflPort to prevent this from bdng done and 
to lead the management In the wrong direction. In 
spite of this conflict, however, the "standard time" 
is gradually approached. 

Under the TowTic-Halsey plan the management 
gives up ail direct effort to reach this "quickest time," 
but offers mild inducements to the workmen to do 
so, and turns over the whole enterprise to them. 
The workmen, peacefully as far as the management 
is concerned, but with considerable pulling and haul- 
ing among themselves, and without the assistance 
of a trained guiding hand, drift gradually and slowly 
in the direction of the "standard time," but rarely 
approach it dosely. 
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With accurate time study as a basis, the quickest 
time" for each job is at all times in plain sight of both 
employers and workmen, and is reached with accu- 
racy , predBion, and speed, both sides pulling hard in 
the same diiection under the uniform simple and just 
agreement that whenever a first-dass man works 
his best he will receive &om 30 to 100 per cent, more 
than the average of his trade. 

Probably a majority of the attempts that are made 
to radically change the organization of manufactur- 
ing companies result in a loss of money to the com- 
pany, ftdlure to bring about the change sought for, 
and a return to practically the original organization. 
The reason for this being that there are but few 
employers who look upon management as an art, 
and that they go at a difficult task without either 
having understood or appreciated the time required 
for organization or its cost, the troubles to be met 
with, or the obstacles to be overcome, and without 
having studied the means to be employed in doing 
so. 

Before starting to make any changes in the organi- 
zation of a company the following matters should 

be carefully considered: First, the importance of 
choosing the general type of management best suited 
to the particular case. Second, that in all cases 
money must be spent, and in many cases a great 
deal of money, before the changes are completed 
which result in lowering cost. Third, that it takes 
time to reach any result worth aiming at. Fourth, 
the importance of making changes in their proper 
orderi and that unless the right steps are taken, and 
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taken in their proper sequence, there is great danger 
from deterioration in the quality of the output and 
from serious troubles with the workmen, often result- 
ing in strikes. 

As to the type of management to be ultimately 
aimed at, before any changes whatever are made, 
it is necessar>% or at least highly desirable, that the 
most careful consideration should be given to the 
type to be chosen; and once a scheme is decided 
upon it should be carried forward step by step without 
wavering or retrograding. Workmen will tolerate 
and even come to have great respect for one change 
after another made in logical sequence and according 
to a consistent plan. It is most demoralizing, how- 
ever, to have to recall a step once taken, whatever 
may be the cause, and it makes any further changes 
doubly difficult. 

The choice must be made between some of the 
types of management in common use, which the 
writer feels are properly designated by the word 
"drifting," and the more modern and scientific man- 
agement based on an accurate knowledge of how 
long it should take to do the work. If, as is fre- 
quently the case, the managers of an enterprise find 
themselves so overwhelmed with other departments 
of the business that they can give but little thought 
to the management of the shop, then some one of 
the various "drifting" schemes should be adopted; 
and of these the writer believes the Towne-Halsey 
plan to be the best, since it drifts safely and peace- 
fully though slowly in the right direction; yet under 
it the best results can never be reached. The fact, 
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however, that managers are in this way overwhehned 
by their work is the best proof that there is something 
radically wrong with the plan of their orgaiiisatioii 
and in self defense they should take immediate steps 
toward a more thorough study of the art. 

It is not at all generally realized that whatever 
system may be used, — providing a business is com- 
plex in its nature — the building up of an efficient 
organization is necessarily slow and sometimes very 
expensive. Almost all of the directors of manu- 
facturing companies appreciate the economy of a 
thoroughly modem, up-to-date, and efficient plant, 
and are willing to pay for it. Very few of them, 
however, realize that the best organization, what- 
ever its cost may be, is in many cases even more 
important than the plant; nor do they clearly realize 
that no kind of an efficient organization can be built 
up without spending money. The spending of money 
for good machinery appeals to them because they 
can see machines after th^ are bought; but putting 
money into anything so invisible, intangible, and 
to the average man so indefinite, as an organization 
seems almost like throwing it away. 

There is no question that when the work to be 
done is at all complicated, a good organization with 
a poor plant will give better results than the best 
plant with a poor organisation. One of the most 
successful manufacturers in this country was asked 
recently by a number of financiers whether he thought 
that the difference between one stjde of organization 
and another amounted to much providing the com- 
pany had an up-to-date plant properly located. His 
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answer was, "If I had to choose now between aban- 
doning my present organization and burning down 
all of my plants which have cost me millions, I should 
choose the latter. My plants could be rebuilt in a 
short while with borrowed money, but I could hardly 
replace my organization in a generation." 

Modem en^neering can almost be called an exact 
science; each year removes it further from guess 
work and from rule-of-thumb methods and estab- 
lishes it more firmly upon the foundation of fixed 
principles. 

The writer feels that management is also destined 
to become more of an art, and that many of the 
elements which are now bdieved to be outside the 
field of exact knowledge wiU soon be standardized, 

tabulated, accepted, and used, as are now many of 
the elements of engineering. Management will be 
studied as an art and will rest upon well recognized, 
clearly defined, and fixed principles instead of de- 
pending upon more or less hazy ideas received from 
a limited observation of the few orgamzations with 
which the individual may have come hi cimtact. 
There will, of course, be various successful types, 
and the application of the underlying principles 
must be modified to suit each particular case. The 
writer has already indicated that he thinks the first 
object in management is to imite high wages with 
a low labor cost. He believes that this object can 
be most easily attauied by the application of the 
following principles: 

(a) A Large Daily Task. — Each man in the 
establishment, high or low, should daily have a 
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clearly defined task laid out before him. This task 
should not in the least degree be vague nor indefinite, 
but should be circumscribed carefully and completely, 
and should not be ea^ to accomplish. 

(6) Standabd CoNDinoNB. — Each man's task 
shoidd call for a full day's work, and at the same 
time the workman should be given such standard- 
ized conditions and appliances as will enable him to 
accomplish his task with certainty. 

(c) High Pay for Success. — He should be sure 
of large pay when he accomplishes his task. 

(d) Loss IN Case of Failubb. — When he fails 
he should be sure that sooner or later he will be the 
loser by it. 

When an establishm^t has reached an advanced 

state of organization, in many cases a fifth element 
should be added, namely: the task should be made 
so difficult that it can only be accomplished by a 
first-class man.' 

There is nothing new nor startling about any of 
these principles and yet it will be difficult to find a 
shop in which they are not daily violated over and 
over again. They call, however, for a greater depar- 
ture from the ordinary types of organization than 
would at first appear. In the case, for instance, of 
a machine shop doing miscellaneous work, in order 
to assign daily to each man a carefully measured 
task, a special planning department is required to 
lay out all of the work at least one day ahead. AU 
oiders must be given to the men in detail in writing; 
and in order to lay out the next day's work and plan 
the entire progress of work through the shop, daily 
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returns must be made by the men to the planning 
department in writing, showing just what has been 
done. Before each casting or forging arrives in the 
shop the exact route which it is to take from machme 
to machine should be laid out. An instruction card 
for each operation must be written out stating in 
detail just how each operation on every piece of 
work is to be done and the time required to do it, 
the drawing number, any special tools, jigs, or 
appliances required, etc. Before the four principles 
above referred to can be successfully applied it is 
also necessary in most shops to make important 
physical changes. All of the small details in the 
shop, which are usually regarded as of little impor- 
tance and are left to be regulated according to the 
individual taste of the workman, or, at best, of the 
foreman, must be thoroughly and carefully standard- 
ized; such details, for instance, as the care and 
tightening of the belts; the exact shape and quality 
of each cutting tool; the establishment of a complete 
tool room from which properly ground tools, as well 
as jigs, templets, drawings, etc., are issued under a 
good check system, etc.; and as a matter of impor- 
tance (in fact, as the foundation of scientific man- 
agement) an accurate study of unit times must be 
made by one or more men connected with the plan- 
ning department, and each machine tool must be 
standardised and a table or slide rule constructed 
for it showing how to run it to the best advantage. 

At first view the running of a planning department, 
together with the other innovations, would appear 
to involve a large amount of additional work and 
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expense, and the most natural question would be is 
whether the increased efiiciency of the shop more 
than offsets this outlay? It must be borne in mind, 
however, that, with the exception of the study of 
unit times, there is hardly a single item of work done 
in the planning department which is not already 
being done in the shop. Establishing a planning 
department mere I y concentrates the planning and 
much other brainwork in n few men especially 
fitted for their task and trained in their especial 
lines, instead of having it done, as heretofore, in 
most cases by high priced mechanics, well fitted to 
work at their trades, but poorly trained for work 
more or less clerical in its nature. 

There is a dose analogy between the methods of 
modem engineering and this type of management. 
Engineering now centers in the drafting room as 
modem management does in the planning depart- 
ment. The new style engineering has all the appear- 
ance of complication and extravagance, with its mul- 
titude of drawings; the amount of study and work 
which is put into each detail; and its corps of drafts- 
men, all of whom would be sneered at by the old 
engineer as "non-producers." For the same reason, 
modem management, with its minute time study and 
a managing department in which each operation is 
carefully planned, with its many written orders and 
its apparent red tape, looks like a waste of money; 
while the ordinary management in which the plan- 
ning is mainly done by the workmen themselves, 
with the help of one or two foremen, seems simple 
and economical in the extreme. 
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The writer, however, while still a young man, had 
all lingering doubt as to the value of a drafting 
room dispelled by seeing the chief engineer, the fore- 
man of the machine shop, the foreman of the 
fomidry, and one or two workmen, in one of our 
laige and successful engineering establishments of 
the old school, stand over the cylinder of an engine 
which was being built, with chalk and dividers, and 
discuss for more than an hour t^ie proper size and 
location of the studs for fastening on the cylinder 
head. This was simplicity, but not economy. About 
the same time he became thoroughly convinced of 
the necessity and economy of a planning department 
with time study, and with written instruction cards 
and returns. He saw over and over again a work- 
man shut down his machine and hunt up the fore- 
man to inquire, perhaps, what work to put into his 
machine next, and then chase around the shop to 
find it or to have a special tool or templet looked 
up or made. He saw workmen carefully nurmng 
thdr jobs by the hour and doing next to nothing to 
avoid making a record, and he was even more forci- 
bly convinced of the necessity for a change while he 
was still working as a machinist by being ordered 
by the other men to slow down to half speed under 
penalty of being thrown over the fence. 

No one now doubts the economy of the drafting 
room, and the writer predicts that ui a very few years 
from now no one will doubt the economy and neces- 
sity of the study of unit times and of the planning 
department. 

Another point of analogy between modem engi- 
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neering and modem management lies in the fact 
that modem engineering proceeds with comparative 
certainty to the desiga and construction of a machine 
or structure of the maadmum efficiency with the 
fniniwi^iin wd|^t and cost of materials, while the 
old style engineering at best only approximated these 
results and then only after a series of breakdowns, 
involving the practical reconstmction of the machine 
and the lapse of a long period of time. The ordinary 
system of management, owing to the lack of exact 
information and precise methods, can only approxi- 
mate to the desired standard of high wages accom- 
panied by low labor cost and then only slowly, with 
marked irregularity in results, with continued oppo- 
sition, and, in many cases, with danger from strikes. 
Modem management, on the other hand, proceeds 
slowly at first, but with directness and precision, 
step by step, and, after the first few object lessons, 
almost without opporation on the part of the men, to 
bi^ wages and low labor cost; and as is of great 
importance, it assigns wages to the men which are 
uniformly fair. They are not demoralized, and their 
sense of justice offended by receiving wages which 
are sometimes too low and at other times entirely 
too high. 

One of the marked advantages of scientific man- 
agement lies m its freedom from strikes. The 
writer has never been opposed by a strike, although 

he has been engaged for a great part of his time since 

1883 in introducing this type of management in 
different parts of the country and in a great variety 
of industries. The only case of which the writer 
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can think in which a strike under this S3rBtein might 
be unavoidable would be that in which meet of the 
employes were membeiB of a labor union, and of 
a union whose rules were so inflexible and whose 
members were so stubborn that they were unwilling 
to try any other system, even though it assured them 
larger wages than their own. The writer has seen, 
however, several times after the introduction of this 
i^ystem, the members of labor imions who were work- 
ing under it leave the union in large numbers because 
they found that they could do better under the oper- 
ation of the qrstem than under the laws of the union. 

There is no question that the average individual 
accomplishes the most when he either gives himself, 
or some one else assigns him, a definite task, namely, 
a given amount of work which he must do within a 
given time; and the more elementary the mind and 
character of the individual the more necessary does 
it become that each task shall e3ctend over a short 
period of tune only. No school teacher would think 
of telling children in a general way to study a certain 
book or subject. It is practically universal to assign 
each day a definite lesson beginning on one specified 
page and line and ending on another; and the best 
progress is made when the conditions are such that 
a definite study hour or period can be assigned in 
which the lesson must be learned. Most of us 
remain, through a great part of our lives, in 1^ 
respect, grown-up children, and do our best only 
under pressure of a task of comparatively short 
duration. 

Another and perhaps equally great advantage 
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of assigning a daily task as against ordinary piece 
work lies in the fact that the success of a good work- 
man or the failure of a poor one is thereby daily and 
prominently called to the attention of the manage- 
meat. Many a poor workman might be willing to 
go along in a slipshod way under ordinary piece 
work, careless as to whether he fell off a little in his 
output or not. Very few of them, however, would 
be willing to record a daily failure to accomplidi 
their task even if they were allowed to do so by 
their foreman; and also since on ordinary- piece 
work the price alone is specified without limiting the 
time which the job is to take, a quite large falling off 
in output can in many cases occur without coming 
to the attention of the management at alL It is 
for these reasons that the writer has above indicated 
"a large daily task" for each man as the first of 
four principles which should be included in the best 
type of management. 

It is evident, however, that it is useless to assign 
a task unless at the same time adequate measures 
are taken to enforce its accomplishment. As Arte- 
mus Ward says, ' ' I can call the spurits from the windy 
deep, but damn 'em they won't come!" It is to 
compel the completion of the daily task then that 
two of the other principles are required, namely, 
"high pay for success" and "loss in case of failure." 
The advantage of Mr. H. L. Gantt's system of "task 
work with a bonus," and the writer's 'differential 
rate piece work" over the other (systems lies in the 
fact that with each of these the men automatically 
and daily receive either an extra reward in ease of 
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complete success, or a distmct loss in case they fall 
off even a little. 

The four principles above referred to can be suc- 
cessfully applied either under day work, piece work^ 
task work with a bonus, or differential rate piece 
work, and each of these systems has its own especial 
conditions under which it is to be preferred to either 
of the other three. In no case, however, should an 
attempt be made to apply these principles unless 
accurate and thorough time study has previously 
been made of ever>^ item entering into the day's task. 

They should be applied under day work only when 
a number of miscelLuieous jobs have to be done day 
after day, none of which can occupy the entire time 
of a man tluoughout the whole of a day and when the 
time required to do each of these small jobs is likely 
to vary somewhat each day. In this case a number 
of these jobs can be grouped into a daily task which 
should be assigned, if practicable, to one man, pos- 
sibly even to two or three, but rarely to a gang of 
men of any size. To illustrate: In a small boiler 
house in which there is no storage room for coal, the 
woric of wheeling the coal to the fireman, wheeling 
out the ashes, helping clean fires and keeping the 
boiler room and the outside of the boilers clean can 
be made into the daily task for a man, and if these 
items do not sum up into a full day's work, on the 
average, other duties can be added until a proper 
task is assured. Or, the various details of sweeping, 
cleaning, and keeping a certain section of a shop floor 
windows, machines, etc., in order can be united to 
form a task. Or, in a small f actoiy which turns out 
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a uniform product and In uniform quantities day 

after day, supplying raw materials to certain parts 
of the factory and removing finished product from 
others may be coupled with oilier definite duties to 
form a task. The task should call for a large day's 
work, and the man should be paid more than the usual 
day's pay so that the position will be sought for by 
first^dass, ambitious men. Clerical work can very 
properly be done by the task in this way, althou^ 
when there is enough of it, piece work at so much 
per entry is to be preferred. 

In all cases a clear cut, definite inspection of the 
task is desirable at least once a day and sometimes 
twice. When a shop is not running at night, a good 
time for this inspection is at seven o'clock in the 
morning, for instance. The Inspector should daily 
sign a printed card, stating that he has inspected 

the work done by , and enumerating the 

various items of the task. The card should state 
that the workman has satisfactorily performed his 
task, ''except the following items/' which should be 
enumerated in detail. 

When men are working on task work by the day 
they should be made to start to work at the regular 
starting hour. They should, howev^, have no 
regular time for leaving. As soon as the task is 
finished they should be allowed to go home; and, 
on the other hand, they should be made to stay at 
work until their task is done, even if it lasts into the 
night, no deduction being.made for shorter hours nor 
extra pay allowed for overtime. It is both inhuman 
and unwise to ask a man, working on task work, to 
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stay in the shop after his task is finished "to maintain 
the discipline of the shop," as is frequently done. 
It only tends to make men eye servants. 

An amiifling instance of the value of task work with 
freedom to leave when the task is done was given 
the writer by his friend, Mr. Chas. D. Rogers, for 
many years superintendent of the American Screw 
Works, of Providence, R. I., one of the greatest 
mechanical geniuses and most resourceful managers 
that this country has produced, but a man who, owing 
to his great modesty, has never been fully appreciated 
outside of those who know him well. Mr. Rogers 
tried several modifications of day and piece work 
in an unsuccessful endeavor to get the children who 
were engaged in sorting over the very small screws to 
do a fair day's work. He finally met with great 
success by assigning to each child a fair day's task 
and allowing him to go home and play as soon as his 
task was done. Each child's playtime was his own 
and highly prised while the gireater part of his wages 
went to hu9 parents. 

Piecework embodying the task idea can be used to 
advantage when there is enough work of the same 
general character to keep a number of men busy 
regularly; such work, for instance, as the Bethlehem 
yard labor previously described, or the work of 
bicycle ball inspection referred to later on. In piece 
work of this class the task idea should always be 
maintained by keeping it dearly before each man 
that his average daily eamingB must amount to a 
given high sum (as in the case of the Bethlehem 
laborers, $1.85 per day), and that failure to average 
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this amount will surely result in his being laid off. 
It must be remembered that on plain piece work 
the less competent workmen will alwaj^s bring what 
influence and pressure they can to cause the best 
men to slow down towards their level and that the 
task idea is needed to counteract this influence. 
Where the labor market is laige enough to secure in 
a reasonable time enou^ strictly first-lass men, the 
piece work rates should be fixed on such a basis that 
only a first-class man working at his best can earn 
the average amount called for. This figure should 
be, in the case of first-class men as stated above, 
ham 30 per cent, to 100 per cent, beyond the wages 
usually paid. The task idea is emphasiaed with this 
style of piece work by two things — the high wages 
and the laying off, after a reasonable trial, of incom- 
petent men; and for the success of the system, the 
number of men employed on practically the same 
class of work should be large enough for the work- 
men quite often to have the object lesson of seeing 
men laid off for failing to earn high wages and otheis 
substituted in their places. 

There are comparatively few machine shops, or 
even manufacturing establishm^ts, in which the 
work is so uniform in its nature as to employ enough 
men on the same grade of work and in sufficiently 
close contact to one another to render piece wwk 
preferable to the other systems. In the great ma- 
jority of cases the work is so miscellaneous in its 
nature as to call for the employment of workmen 
varsing greatly in their natural ability and attain- 
ments, aU the way, for instance, from the ordinaiy 
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laborer, through the trained laborer, helper, rough 
machinlsti fitter, machine hand, to the hi|^y skilled 
special or aU-round mechaiiic. And while in a large 
establishment there may be often enough men of 

the same grade to warrant the adoption of piece 
work with the task idea, yet, even in this case, they 
are generally so scattered in different parts of the 
shop that laying off one of their number for incom- 
petence does not reach the others with sufficient 
force to impress them with the necessity of keeping 
up with their task. 

It is evident then that, in the great majority of 
cases, the four leading principles in management can 
be best applied through either task work with a 
bonus or the differential piece rate in spite of the 
slight additional clerical work and the increased diffi- 
culty in planning ahead incident to these systems 
of paying wages. Three of the principles of man- 
agement given above, namely, (a) a large daily task, 
(6) high pay for success, and (c) loss in case of fail- 
ure form the very essence of both of these sjrstems 
and act as a daily stimulant for the men. The 
fourth principle of management is a necessary pre- 
liminary, since without having first thoroughly stand- 
ardised all of the conditions surrounding work, 
neither of these two plans can be successfully applied. 

In many cases the greatest good resulting from • 
the application of these systems of paying wages is 
the indirect gain which comes from the enforced 
standardization of all details and conditions, large 
and small, surrounding the work. All of the ordi- 
nary systems can be and are almost always applied 
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without adopting and maintaining thorough shop 
standards. But the task idea can not be carried out 
without them. 

The differential rate piece work is rather simpler 
in its application than task work with bonus and is 
the more forb^ul of the two. It should be used 
wherever it is practicable, but in no case until after 
all the accompanying conditions have been perfected 
and completely standardized and a thorough time 
Study has been made of all of the elements of the 
work. This system is particularly useful where 
the same kind of work is repeated day alter day, 
and also whenever the maximum possible output is 
desired, which is almost always the case in the oper- 
ation of expensive machinery or of a plant occupy- 
ing valuable ground or a large building. It is more 
forceful than task work with a bonus because it not 
only pulls the man up from the top but pushes him 
equally hard from the bottom. Both of these sya- 
t&BDB ^ve the workman a large extra reward when 
he accomplishes his full task within the given time. 
"With the differential rate, if for any reason he fails 
to do his full task, he not only loses the large extra 
premium which is paid for complete success, but in 
addition he suffers the direct loss of the piece price 
for each piece by which he falls short. Failure 
under the task with a bonus system involves a 
corresponding loss of the extra premium or bonus, 
but the workman, since he is paid a given price 
per hour, receives his ordinary day^s pay in case 
of failure and suffers no additional loss beyond 
that of the extra premium whether he may have 
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fallen short of the task to the extent of one piece 
or a dozen. 

In principle, these two systems appear to be almost 
ideatical, yet this small diff erence, the slightly milder 
Datm» of task work with a bonus, is sufficient to 
render it much more flexible and therefore applicable 

to a large number of cases in which the differential 
rate system cannot be used. Task work with a 
bonus was invented by Mr. H. L. Gantt, while he was 
assisting the writer in organizing the Bethlehem 
Steel Company. The possibilities of his S3r8tem were 
Inmiediately recognised by all of the leadmg men 
engaged on the work, and long before it would have 
been practicable to use the differential rate, work 
was started under this plan. It was successful from 
the start, and steadily grew in volume and in favor, 
and to-day is more extensively used than ever 
before. 

Mr. Gantt^s system is especially useful during 
the difficult and delicate period of transition from 
the slow pace of ordinary day work to the higih speed 
which is the leading characteristic of good manage- 
ment. During this period of transition in the past, 
a time was always reached when a sudden long leap 
was taken from improved day work to some form of 
piece work; and in making this jump many good 
men inevitably fell and were lost from the proces- 
don. Mr. GantVs system bridges over this difficult 
stretch and enables the workman to go smoothly 
and with gradually accelerated speed from the slower 
pace of improved day work to the high speed of the 
new system. 
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It does not appear that Mr. Gantt has recognized 
the full advantages to be derived through the proper 
application of his system during this period of tran- 
sitioni at any rate he has failed to point them out 
in his papers and to call the attention to the best 
method of applying his plan in such cases. 

No workman can be expected to do a piece of work 
the first time aa fast as he will later. It should also 
be recognized that it takes a certain time for men 
who have worked at the ordinary slow rate of speed 
to change to high speed. Mr. Gantt^s plan can be 
adapted to meet both of these conditions by allow- 
ing the workman to take a long^ time to do the job 
at first and yet earn his bonus; and later compelling 
him to finish the job in the quickest time m order to 
get the premium. In all cases it is of the utmost 
importance that each instruction card should state 
the quickest time in which the workman will ultimately 
be called upon to do the work. There will then be 
no temptation for the man to soldier since he will 
see that the management know accurately how fast 
the work can be done. 

There is also a large class of work in addition to 
that of the period of transition to which task work 
with a bonus is especially adapted. The higher 
pressure of the differential rate is the stimulant 
required by the workman to maintain a high rate 
of s^peei and secure high wages while he has the 
steady swing that belongs to work which is repeated 
over and over again. When, however, the work is of 
nich variety that each day presets an entirely new 
task, the pressure of the differential rate is some- 
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times too severe. The chances of failing to quite 
reach the task are greater in this class of work than 
in routine work; and in many such cases it is better, 
owing to the increased difficultiesi that the workman 
should feel sure at least of his regular day's rate, 
which is secured him by Mr. Gantt's system in 
case he falls short of the full task. There is still • 
another case of quite frequent occurrence in which 
the flexibility of Mr. Gantt's plan makes it the 
most desu-able. In many establishments, particularly 
those doing an engineering business of considerable 
variety or engaged in constructing and erecting 
miscellaneous machinery, it is necessary to employ 
continuously a number of especially skilful and high- 
priced mechanics. The particular work for which 
these men are wanted comes, however, in many 
cases, at irregular intervals, and there are frequently 
quite long waits between thdr especial jobs. Dur- 
ing such periods these men must be provided with 
work which is ordinarily done by less efficient, lower- 
priced men, and if a proper piece price has been 
fixed on this work it would naturally be a price 
suited to the less skilful men, and therefore too low 
for the men in question. The alternative is presented 
of trying to compel these especially skilled men to 
work for a lower price than they should receive, or 
of fixing a special higher piece price for the work. 
Fixmg two prices for the same piece of work, one for 
the man who usually does it and a higher price for 
the higher grade man, always causes the greatest 
feeling of injustice and dissatisfaction in the man who 
is discriminated against. With Mr. Gantt's plan, 
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the less skilled workman would recognize the jus- 
tice of paying his more experienced companion regu- 
larly a higher rate of wag^ by the day, yet when 
they were both working on the same kind of work 
each man would receive the same extra bonus for 
doing the full day's task. Thus, with Mr. Gantt's 
system, the total day's pay of the higher classed 
man would be greater than that of the less skilled 
man, even when on the same work, and the latter 
would not begrudge it to him. We may say that the 
difference is one of sentiment, yet sentiment plays 
an important part in all of our lives; and sentiment 
is particularly strong in the workman whai he 
. believes a direct injustice is being done him. 

Mr. James M. Dodge, the distinguished Past 
President of The American Society of Mechanical 
Engineers, has invented an ingenious system of 
piece work which is adapted to meet this very case, 
and which has especial advantages not possessed 
by any of the other plans. 

It is clear, then, that m carrying out the task idea 
after the required knowledge has been obtained 
through a study of unit times, each of the four sys- 
tems, (a) day work, (h) straight piece work, (c) task 
work with a l)onus, and (d) differential piece w^ork, 
has its especial field of usefulness, and that in every 
large establishment doing a variety of work all four 
of these plans can and should be used at the same 
time. Three of these systems were in use at the 
Bethlehem Steel Ck)mpany when the writer left there, 
and the fourth would have soon been started if he 
had remained. 
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Before leaving this part of the book which has 
been devoted to pointing out the value of the daily 

task in management, it would seem derarable to 
give an illustration of the value of the differential 
rate piece work and also of the desirability of making 
each task as simple and short as practicable. 

The writer quotes as follows from a paper entitled 
"A Piece Bate System," read by him before The 
American Society of Mechanical Engineers in 1805: 

"The first case in which a differential rate was 
apphed during the year 1884, furnishes a good 
illustration of what can be accomplished by it. A 
standard steel forging, many thousands of which 
are used each year, had for several years been turned 
at the rate of from four to five per day under the 
ordinary system of piece work, 50 cents per piece 
being the price paid for the work. After analysing 
the job, and determining the shortest time required 
to do each of the elementary operations of which it 
was composed, and then summing up the total, the 
writer became convinced that it was possible to turn 
ten pieces a day. To finish the forgings at this rate, 
however, the machinists were obliged to work at 
their maximum pace from morning to ni|^t, and the 
lathes were run as fast as the tools would allow, 
and under a heavy feed. Ordinary tempered tools 
1 inch by IJ inch, made of carbon tool steel, were 
used for this work. 

''It will be appreciated that this was a big day's 
work, both for men and machines, when it is under- 
stood that it involved removing, with a sini^e 16-inch 
lathe, having two saddleSi an average of more than 
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800 lbs. of steel chips in ten hours. In place of the 
50 cent rate, that thqr had been paid before, the men 
were given 35 cents per piece when they turned them 
at the speed of 10 per day; and when they produced 

less than ten they received only 25 cents per piece. 

"It took considerable trouble to induce the men 
to turn at this high speed, since they did not at first 
fully appreciate that it was the intention of the firm 
to allow them to earn permanently at the rate of 
S3.50 per day. But horn the day they first turned 
ten pieces to the present tune, a period of more than 
ten years, the men who understood thdr work have 
scarcely failed a single day to turn at this rate. 
Throughout that time until the beginning of the 
recent fall in the scale of wages throughout the 
country, the rate was not cut. 

"During this whole period, the competitors of the 
company never succeeded in averaging over half of 
this production per lathe, although th^ knew and 
even saw what was being done at l^dvale. They, 
however, did not allow their men to earn from over 
$2.00 to $2.50 per day, and so never even approached 
the maximum output. 

"The following table will show the economy of 
paying high wages under the differential rate In 
doing the above job: 

'*008T OP FBODUCnON PER LATHE PER DAT 



OnmfART Srsnni op taca Wotk 

Man'a wagt-s $2.50 

Machine cost 3.37 

Total cost per day 5.87 

5 piee08 pfoduoed; 

CkMt per Dime $U7 



Man's wagpa $3.50 

Machine cost 3.37 

Total cost per day 6.87 

10 pieoflt pradueed; 

Co0t per pieo0 10.60 
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" The above result was mostly though not entirely 
due to the differential rate. The superior system 
of managing all of the sioail details of the shop 
counted for considerable." 

The exceedingly dull times that began in July, 
1893, and were accompanied by a great fall in prices, 
rendered it necessary to lower the wages of machinists 
throughout the country. The wages of the men in 
the Midvale Steel Works were reduced at this time, 
and the change was accepted by them as fair and 
just. 

Throughout the works, however, the principle of 
the differential rate was maintained, and was, and 
is still, fully appreciated by both the management 
and men. Through some error at the time of the 

general reduction of wages in 1893, the differential 
rate on the particular job above referred to was 
removed, and a straight piece work rate of 25 cents 
per piece was substituted for it. The result of 
abandoning the differential proved to be the best 
possible demonstration of its value. Under straight 
piece work, the output immediately fell to between 
rax and eight pieces per day, and remained at this 
figure for several years, although under the differ- 
ential rate it had held throughout a long term of 
years steadily at ten per day. 

When work is to be repeated many times, the time 
study should be minute and exact. Each job should 
be carefully subdivided into its elementary opera- 
tions, and each of these unit times should receive the 
most thorough time study. In fixing the times for 
the tasks, and the piece work rates on jobs of this 
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class, the job should be subdivided into a number 
of divisions, and a separate time and price assigned 
to each division lather than to assign a single time 
and price for the whole job. This should be done 
for several reasons, the most important of which is 
that the average workman, in order to maintain a 
rapid pace, should be given the opportunity of meas- 
uring his performance against the task set him at 
frequent intervals. Many men are incapable of 
looking very far ahead, but if they see a definite 
opportunity of earning so many cents by worldng 
hard for so many minutes, they will avail themselves 
of it. 

As an illustration, the steel tues used on car wheels 

and locomotives were originally turned in the Mid- 
vale Steel Works on piece work, a single piece-work 
rate being paid for all of tlie work which could be 
done on a tire at a single setting. A fixed price was 
paid for this work, whether there was much or little 
metal to be removed, and on the average this price 
was fair to the men. The apparent advantage of 
fixing a fair average rate was, that it made rate- 
fixing exceedingly simple, and saved clerk work in 
the time, cost and record keeping. 

A careful time study, however, convinced the 
writer that for the reasons given above most of the 
men failed to do their best. In place of the single 
rate and time for all of the work done at a setting, 
the writer subdivided tire-turning mto a number of 
short operations, and fixed a proper time and price, 
varying for each small job, according to the amount 
of metal to be removed, and the hardness and 
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diameter of the tire. The effect of this subdivisioii 
was to increase the output, with the same men, 
methods, and machines, at least thirty-three per 
cent. 

As an illustration of the minuteness of this sub- 
division, an instruction card similar to the one used 
is reproduced in Figure 1 on the next page. (This 
card was about 7 inches long by 4 inches wide.) 

The cost of the additional derk work involved in 
this change was so insignificant that it practically 
did not affect the problem. This principle of short 
tasks in lire turning was introduced by the writer in 
the Midvale Steel Works in 1883 and is still in full 
use there, having survived the test of over twenty 
years' trial with a change of management. 

In another establishment a differential rate was 
applied to tire turning, with operations subdivided 
in this way, by adding fifteen per cent, to the pay 
of each lire turner whenever his daily or weekly 
piece work earnings passed a given figure. 

Another illustration of the application of this 
principle of measuring a man's performance against 
a given task at frequent Intervals to an entirely dif- 
ferent line of work may be of interest. For this 
purpose the writer chooses the manufacture of bicycle 
balls in the works of the Symonds Rolling Machine 
Ckmipany, in Htchburg, Mass. All of the work 
done in this factory was subjected to an accurate 
time study, and then was changed from day to piece 
work, through the assistance of functional foreman- 
ship, etc. The particular operation to be described, 
however, is that of inspecting bicycle balls before 
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Machine shop 

Order for Tires 

Do work on Tire No , 

As follows and per blue print 
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FlQURB 1. — TlRE-TuRNINQ iNSTRUCnON CaRD 



they were finally boxed for shipment. Many millions 
of these balls were inspected annually. When the 
writer undertook to systematize this work, the fac- 
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tory had been running for eight or ten years on ordi- 
nary day work, so that the various employ^ were 
"old hands," and skilled at their jobs. The work of 
inspection was done entirely by girls — about one 
hundred and twenty being employed at it — all on 
day work. 

This work consisted briefly in placing a row of 
small polished steel balls on the back of the left hand, 

in the crease between two of the fingers pressed 
together, and while they were rolled over and over, 
with the aid of a magnet held in the right hand, 
they were minutely examined in a strong light, and 
the defective balls picked out and thrown into 
especial boxes. Four kinds of defects were looked 
for — dented, soft, scratched, and fire cracked — 
and they were mostly so minute as to be invisible to 
an eye not especially trained to this work. It 
required the closest attention and concentration. 
The girls had worked on day work for years, ten 
and one-half hours per day, with a Saturday half- 
hohday. 

The first move before in any way stimulating 
them toward a larger output was to insure against 

a falling off in quality. This was accompHshed 
through over-inspection. Four of the most trust- 
worthy girls were given each a lot of balls which 
had been examined the day before by one of the 
regular inspectors. The number identifying the lot 
having been changed by the foreman so that none of 
the over-inspectors knew whose work they were 
examining. In addition, one of the lots inspected 
by the four over-inspectors was examined on the 
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following day by the chief inspector, sdeeted on 

account of her accuracy and integrity. 

An effective expedient was adopted for checking 
the honesty and accuracy of the over-inspection. 
Every two or three days a lot of balls was especially 
prepared by the foreman, who counted out a definite 
number of perfect balls, and added a recorded num- 
ber of defective balls oif each kind. The inspectors 
had no means of distinguishing this lot from the regu- 
lar commercial lots. And in this way all temptation 
to slight their work or make false returns was 
removed. 

After insuring in this way against deterioration 
in quality, effective means were at once adopted to 
mcrease the output. Improved day work was sub- 
stituted for the old slipshod method. An accurate 

daily record, both as to quantity and quality, was 
kept for each inspector. In a comparatively short 
time this enabled the foreman to stir the ambition 
of all the inspectors by increasing the wages of those 
who turned out a laige quantity and good quality, 
at the same time lowering the pay of those who fell 
short, and discharging others who proved to be in* 
corrigibly slow or careless. An accurate time study 
was made through the use of a stop watch and record 
blanks, to determine how fast each kind of inspec- 
tion should be done. This showed that the girls 
spent a considerable part of their time in partial 
idleness, talking and half working, or in actually 
doing nothing. 

Talking while at work was stopped by seating 
them far apart. The hours of work were shortened 
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from 10} per day, first to 9}, and latter to 8}; a 

Saturday half holiday being given them even with 
the shorter hours. Two recesses of ten minutes 
each were given them, in the middle of the morning 
and afternoon, during which they were expected to 
leave their seats, and were allowed to talk. 

The shorter hours and improved conditions made 
it possible for the girls to really work steadily, in- 
stead of pretending to do so. Piece work was then 
introduced, a differential rate being paid, not for an 
increase in output, but for greater accuracy in the 
inspection; the lots inspected by the over-inspectors 
forming the basis for the payment of the differential. 
The work of each girl was measured every hour, and 
thor were all informed whether they were keeping 
up with thdr tasks, or how far they had fallen short; 
and an asdstant was sent by the foreman to en- 
courage those who were falling behind, and help 
them to catch up. 

The principle of measuring the performance of 
each workman against a standard at frequent in- 
tervals, of keeping them informed as to their pfo> 
gress, and of sending an assistant to help those who 
were falling down, was carried out throughout the 
works, and proved to be most useful. 

The final results of the improved system in the 
inspecting department were as follows: 

(a) Thirty-five girls did the work formerly done 
by one hundred and twenty. 

(6) The gu'ls averaged from 16.50 to <9.00 per 
week instead of S3.50 to $4.50, as formerly. 

(c) They worked only 8| hours per day, with 
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Saturday a half-holiday, while they had formerly 
worked 10§ hours per day. 

(d) An accurate comparison of the balls which 
were mspected under the old system of day work with 
those done under piece work, mth over-inspectioiii 
showed that, in spite of the large increase in output 
per girl, there were 58 per cent, more defective balb 
left in the product as sold under day work than under 
piece work. In other words, the accuracy of in- 
spection under piece work was one-third greater 
than that under day work. 

That thirty-five girls were able to do the work 
which formerly required about one hundred and 
twenty is due, not only to the improvement in the 
work of each girl, owing to better methods, but to 
the weeding out of the lazy and unpromising can- 
didates, and the substitution of more ambitious 
individuals. 

A more interesting illustration of the effect of 
the improved conditions and treatment is shown in 
the following comparison. Records were kept of the 
work of ten gjils, all "old hands," and good mspeo- 
tors, and the improvement made by these skilled 
hands is undoubtedly entirely due to better manage- 
ment. All of these girls throughout the period of 
comparison were engaged on the same kind of work, 
viz.: inspectmg bicycle balls, three-sixteenths of an 
inch ui diameter. 

The work of organisation began in March, and 
although the records for the first three months were 
not entirdy clear, the increased output due to better 
day work amounted undoubtedly to about 33 per 
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cent. The increase per day from June on day work, 
to July on piece work, the hours each month being 
10} per day, was 37 p^r cent. This increase was 
due to the introduction of piece work. The increase 
per day from July to August (the length of working 
days in July being lOJ hours, and in August 9} 
hours, both months piece work) was 33 per cent. 

The increase from August to September (the 
length of working day in August being 9J hours, 
and in September 8 J hours) was 0.08 per cent. 
This means that the girls did practically the same 
amount of work per day in September, in 8} hours, 
that th^ did in August in 9} hours. 

To summarise: the same ten girls did on an aver- 
age each day in September, on piece work, when 
only working 8| hours per day, 2.42 times as much, 
or nearly two and one-half times as much, in a day 
(not per hour, the increase per hour was of course 
much greater) as they had done when working on 
day work in March with a working day of 10^ hours. 
They earned $6.50 to S9.00 per week on piece work, 
while they had only earned S3.50 to S4.50 on day 
work. The accuracy of inspection under piece work 
was one-third greater than under day work. 

The time study for this work was done by my 
friend, Sanford E. Thompson, C. E., who also had 
the actual management of the girls throughout the 
period of transition. At this time Mr. H. L. Gantt 
was general superintendent of the company, and the 
work of systematizing was under the general direc- 
tion of the writer. 

It is, of course, evident that the nature of the 
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organizations required to jxuuiage different types of 
business must vary to an enormous extent, from the 
simple tonnage works (with its uniform product, 
which is best managed by a single strong man who 
carries all of the details in his head and who, with a 
few comparatively cheap assistants, pushes the en- 
terprise through to success) to the large machine 
works, doing a miscellaneous business, with its in- 
tricate organization, in which the work of any one 
man necessarily counts for but little. 

It is this great difference in the type of the organi- 
sation required that so frequently renders manageis 
who have been eminently successful in one line utter 
failures when they undertake the direction of works 
of a different kind. This is particularly true of 
men successful in tonnage work who are placed in 
charge of shops involving much greater detail. 

In selecting an organization for illustration, it 
would seem best to choose one of the most elaborate. 
The manner in which this can be simplified to suit 
a less mtricate case will readily suggest itself to any 
one interested in the subject. One of the most dif- 
ficult works to organize is that of a large engineer- 
ing establishment building miscellaneous machinery, 
and the writer has therefore chosen this for de- 
scription. 

Ftactically all of the shops of this class are or- 
ganized upon what may be called the military plan. 
The orders from the general are transmitted through 

the colonels, majors, captains, lieutenants and non- 

cormnissioned officers to the men. In the same way 
the orders in industrial establishments go from the 
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iDADager through superintendents, foremen of shops, 
assistant foremen and gang bosses to the men. In 
an establishment of this kind the duties of the fore- 
men, gang bosses, etc., are so varied, and call for 
an amount of special information coupled with 
such a variety of natural ability, that only men of 
unusual qualities to start with, and who have had 
years of special training, can perform them in a 
satisfactory manner. It is because of the difficulty 
— almost the impossibility — of getting suitable fore- 
men and gang bosses, more than for any otiier reap 
son, that we so seldom bear of a miscellaneous 
machine works starting in on a large scale and meet- 
ing with much, if any, success for the first few years. 
This difficulty is not fully realized by the managers 
of the old well established companies, since their 
superintendents and assistants have grown up with 
the business, and have been gradually worked into 
and fitted for their especial duties through years of 
training and the process of natural selection. Even 
in these establishments, however, this difficulty has 
impressed itself upon the managers so forcibly that 
most of them have of late years spent thousands of 
dollars in re-grouping their machine tools for the 
purpose of maJdng their foremanship more effective. 
The i^eis have been placed in one group, dotters 
in another, lathes in another, etc., so as to demand a 
smaller range of experimce and less diversity of 
knowledge from their respective foremen. 

For an establishment, then, of this kind, starting 
up on a large scale, it may be said to be an impos- 
sibility to get suitable superintendents and foremen. 
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The writer found this difficulty at first to be an 
almost insunuountable obstacle to his work in 
oiganisiDg manufacturing establishmentfi; and alter 
years of experienoei overooming the opposition of 
the heads of departments and the foremen and gang 
bosses, and training them to their new duties, still 
remains the greatest problem in organization. The 
writer has had comparatively little trouble in 
inducing workmen to change their ways and to 
increase their speed, providing the proper object 
lessons are presented to them, and time enough is 
allowed for these to produce their effect. It is rardy 
the case, however, that superintendents and fore- 
men can find any reasons for changing their methods, 
which, as far as they can see, have been successful. 
And having, as a rule, obtained their positions owing 
to their unusual force of character, and being ac- 
customed daily to rule other men, their opposition 
is generally effective. 

In the writer's experience, almost aU shops are 
underK)fficered. Invariably the number of leading 
men employed is not sufficient to do the work eco- 
nomically. Under the military type of organiza- 
tion, the foreman is held responsible for the successful 
running of the entire shop, and when we measure 
his duties by the standard of the four leading prin- 
ciples of management above referred to, it becomes 
apparent that in his case these conditions are as far 
as possible from being fulfilled. His duties may be 
briefly enumerated in the following way. He must 
lay out the work for the whole shop, see that each 
piece of work goes in the proper order to the right 
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machine, and that the man at the machme knows 
just what is to be done and how he is to do it. He 
must see that the work is not slighted, and that it 
is done fast, and all the while he must look ahead a 

month or so, either to provide more men to do the 
work or more work for the men to do. He must con- 
stantly discipline the men and readjust their wages, 
and in addition to this must fix piece work prices 
and supervise the timekeeping. 

The first of the four leading principles in manage- 
ment calls for a clearly defined and circumscribed 
task. Evidently the foreman's duties are in no 
way clearly circumscribed. It is left each day en- 
tirely to his judgment what small part of the mass 
of duties before him it is most important for him to 
attend to, and he staggers along under this fraction 
of the work for which he is responsible, leaving the 
balance to be done in many cases as the gang bosses 
and workmen see fit. The second principle calls for 
such conditions that the daily task can always be 
accomplished. The conditions in his case arc always 
such that it is impossible for him to do it all, and he 
never even makes a pretence of fulfilling his entire 
task. The third and fourth principles call for high 
pay in case the task is successfully done, and low 
pay in case of failure. The failure to realise the 
first two oonditionSy however, renders the i^pli- 
eal^on of the last two out of the question. 

The foreman usually endeavors to lighten his 
burdens by delegating his duties to the various 
assistant foremen or gang bosses in charge of lathes, 
planers, milling machines, vise work, etc. Each of 
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these men is then called upon to perform duties of 
ahnost as great variety as those of the foreman hun- 
self . The difficulty in obtaining in one man the 

variety of special information and the different men- 
tal and moral qualities necessary to perform all of 
the duties demanded of those men has been clearly 
summarized in the following list of the nine qualities 
which go to make up a well rounded man: 

Brains. 

Education. 

Special or technical knowledge; manual desrterity 

or strength. 
Tact. 
Energy, 
Grit. 
Honesty. 

Judgment or oonmion sense and 
Good health. 

Plenty of men who possess only three of the above 

qualities can be hired at any time for laborers' wages. 
Add four of these qualities together and you get a 
higher priced man. The man combining five of 
these qualities begins to be hard to find, and those 
with six, seven, and eight are almost impossible to 
get. Having liiis fact in mind, let us go over the 
duties which a gang boss in charge, say, of lathes or 
planers, is caQed upon to perform, and note the 
knowledge and qualities which they call for. 

First. He must be a good machinist — and this 
alone calls for years of special training, and limits 
tlie choice to a comparatively small class of men. 

Second. He must be able to read drawings readily , 
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aud have sufficient imagination to see the work in 
its finished state clearly before him. This calls for 
at least a oertam amount of brains and education. 

Third. He must plan ahead and see that the right 
jigl3, clamps, and appliances, as well as proper cut- 
ting tools, are on hand, and are used to set the work 
correctly in the machine and cut the metal at the 
right speed and feed. This calls for the ability to 
concentrate the mind upon a multitude of small 
details, and take pains with little, uninteresting 
tlungs. 

Fourth. He must see that each man keeps his 
machine dean and ui good oider. This calls for 
the example of a man who is naturally neat and 

orderly himself. 

Fifth. He must see that each man turns out work 
of the proper quality. This calls for the conserva- 
tive Judgment and the honesty which are the qual- 
ities of a good inspector. 

Sixth. He must see that the men under lum work 
steadily and fast. To accomplish this he should 
himself be a hustler, a man of energy, ready to pitch 
in and infuse life into his men by working faster than 
they do, and this quality is rarely combined with 
the painstaking care, the neatness and the conserva- 
tive judgment demanded as the third, fourth, and 
fifth requirements of a gang boss. 

Semith. He must constantly look ahead over the 
whole field of work and see that the parts go to the 
machines in their proper sequence, and that the right 
job gets to each machine. 

EigJUh. He must, at least in a general way, super- 
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amount of clerical work and abOitr. and this class of 
work is almost a]wa>-s repugnant to the man suited 
to active executive work, and difficult for hivr) to do: 
and the rate^fixing alone requires the whole time and 
careful study d a man wyeriany suited lo its mimte 
detafl. 

NirUh. He must disriplinB the men under him, 
and readjust their wages; and these duties eafl for 

judgment, tact, and judicial fairness. 

It is evident, then, that the duties which the ordi- 
nar>' fiimis ho.ss is call^xi upon to fxnorm would de- 
mand of liirn a large proportion of the nine attributes 
mentioned above; and if such a man could be found 
he should be made managier or si^wrintendent of a 
works Instead of gang boss. However, bearing in 
mind the fact that plenty of men ean be had who 
combine four or five of these attributes, it becomes 
evident that the work of management should be so 
Hulxlivided that the various positions can be filled 
by men of this caliber, and a great part of the art of 
management undoubtedly lies in planning the work 
in this way. This ean, in the jud^nent of the writer, 
be best accomplished by abandoning (te miUiary type 
cf argamtaium and introducing two broad and 
sweeping changes in the art of management: 

(a) As far a.s ])ossible the workmen, as well as the 
gang boKses and foremen, should be entirely relieved 
of the work of planning, and of all work which is 
more or less (derical in its nature. All possible brain 
work should be removed from the shop and centered 
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in the planning or laying-out department, leaving 
for the foremen and gang bosses work strictly execu- 
tive in its nature. Their duties should be to see that 
the operations planned and directed from the plan^ 
ning room aie promptly carried out in the shop. 
Their lame should be spent with the men, teachmg 
them to think ahead, and leading and instructing 
them in their work. 

(6) Throughout the whole field of management 
the military type of organization should be aban- 
doned, and what may be called the "functional type" 
substituted in its place. ''Functional management" 
consists in so dividing the work of management that 
each man from the assistant superintendent down 
shall have as few functions as possible to perform. 
If practicable the work of each man in the manage- 
ment should be confined to the performance of a 
single leading function. 

Under the ordinary or military type the workmen 
are divided into groups. The men in each group 
receive their orders from one man only, the foreman 
or gang boss of that group. This man is the single 
agent through which the various functions of the 
management are brought into contact with the men. 
Certainly the most marked outward characteristic 
of functional management lies in the fact that each 
workman, instead of coming in direct contact with 
the management at one point only, namely, through 
his gang boss, receives his daily orders and help 
directly from eight different bosses, each of whom 
performs his own particular function. Four of these 
bosses are in the planning room and of these three 
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send their orders to and receive their returns from 
the men, usually in writing. Four otliers are in the 
shop and personally help the men in their work, each 
boss helpiiig in his own particular line or function 
only. Some of these bosses come in contact with 
each man only once or twice a day and then for a 
few minutes perhaps, while others are with the men 
all the time, and hdp each man frequently. The 
functions of one or two of these bosses require them 
to come in contact with each workman for so short 
a time each day that they can perform their particu- 
lar duties perhaps for all of the men in the shop, and 
in their line they manage the enture shop. Other 
bosses are called upon to help their men so much and 
so often that each boss can perform his function for 
but a few men, and in this particular line a number 
of bosses are required, all performing the same func- 
tion but each having his particular group of men to 
help. Thus the grouping of the men in the shop is 
entirely changed, each workman belonging to eight 
different groups according to the particular functional 
boss whom he happens to be working under at the 
moment. 

The following is a brief description of the duties of 

the four types of executive functional bosses which 
the writer has found it profitable to use in the active 
work of the shop: (1) gang bosses, (2) speed bosses, 
(3) inspectors, and (4) repair bosses. 

The gang boss has charge of the preparation of all 
work up to the time that the piece is set in the ma- 
chine. It is his duty to see that every man under 
him has at all times at least one piece of work ahead 
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at his maehiiie, with all the jigB, templets, diawingis, 
driving mechanism, filing chains, etc., ready to go 

into his machine as soon as the piece he is actually 
working on is done. The gang boss must show his 
men how to set their work in their machines in the 
quickest time, and see that they do it. He is respon- 
sible for the work being accurately and quickly set, 
and should be not only able but willing to pitch in 
himself and show the men how to set the work in 
record time. 

The speed boss must see that the proper cutting 
tools are used for each piece of work, that the work 
is properly driven, that the cuts are started in the 
right part of the piece, and that the best speeds and 
feeds and depth of cut are used. His work begins 
only after the piece is in the lathe or planer, and 
ends when the actual machining ends* The speed 
boss must not only advise his men how best to do 
this work, but he must see that they do it in the 
quickest time, and that they use the speeds and feeds 
and depth of cut as directed on the instruction card. 
In many cases he is called upon to demonstrate that 
the work can be done in the specified time by doing 
it himself in the presence of his men. 

The inspector is responsible for the quality of the 
work, and both the workmen and speed bosses must 
see that the work is all finished to suit him. This 
man can, of course, do his work best if he is a master 
of the art of finishing work both well and quickly. 

The repair boss sees that each workman keeps his 
machine clean, free from rust and scratches, and that 
he oils and treats it properly, and that all of the stand- 



Digitized by Google 



102 



SHOP MANAGEMENT 



aids established for the care and maintenance of 
the machines and their accessories are rigidly main- 
tained, such as caie of belts and shifters, deanliness 
of floor around machines, and orderly piling and 
disposition of work. 

The following is an outline of the duties of the 
four functional bosses who arc located in the planning 
room, and who in their various functions represent 
the department in its connection with the men. The 
first three of these send their durections to and receive 
their returns from the men, mainly in writing. These 
four representatives of the planning department are, 
the (1) order of work and route clerk, (2) instruction 
card clerk, (3) time and cost clerk, and (4) shop dis- 
ciplinarian. 

Order of Work and Route Ckrk. After the route 
derk in the planning department has laid out the 
exact route which each piece of work is to travel 
through the shop from machine to machine in oider 
that it may be finished at the time it is needed for 
assembling, and the work done in the most economical 
way, the order of work clerk daily writes lists in- 
structing the workmen and also all of the executive 
shop bosses as to the exact order in which the work 
is to be done by each class of machines or men, and 
these lists constitute the chief means for directing 
the workmen in this particular function. 

Instruetion Card Clerks, The "instruction card," 
as its name indicates, is the chief means employed 
by the planning department for instructing both the 
executive bosses and the men in all of the details 
of their work. It tells them briefly the general and 
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detail drawing to refer to, the piece number and the 
cost order number to charge the work to, the special 
jigs, fixtures, or tools to use, where to start each cut, 
the exact depth of each cut, and how many cuts to 
take, the speed and feed to be used for each cut, and 
the time within which each operation must be fin- 
ished. It also infonns them as to the piece rate, the 
differential rate, or the premium to be paid for com- 
pleting the task within the specified time (according 
to the system employed); and further, when neces- 
sary, refers them by name to the man who will give 
them especial directions. This instruction card is 
filled in by one or more members of the planning 
department, according to the nature and complication 
of the instructions, and bears the same relation to the 
planning room that the drawing does to the drafting 
room. The man who sends it into the shop and who, 
in case difficulties are met with in carrying out the 
instructions, sees that the proper man sweeps these 
dif^culties away, is called the instruction card fore- 
man. 

Time and Cost Ckrk. This man sends to the men 
through the "time ticket'' all the information they 
need for recording thdr time and the cost of the 

work, and secures proper returns from them. He 
refers these for entry to the cost and time record 
clerks in the planning room. 

Shop DiscipliTfiarian. In case of insubordination 
or unpudence, repeated failure to do their duty, 
lateness or unezcused absence, the shop disciplinarian 
takes the workman or bosses in hand and applies the 
proper remedy. He sees that a complete record of 
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each man's virtues and defects is kept. This man 

should also have much to do with readjusting the 
wages of the workmen. At the very least, he should 
invariably be consulted before any change is made. 
One of his important functions should be that of 
peace-maker. 

Thus, under functional foremanahip, we see that 
the work which, under the military ty^ of oiganisa- 
tion, was done by the single gang boss, is subdivided 
among eight men: (1) route clerks, (2) instruction 
card clerks, (3) cost and time clerks, who plan and 
give directions from the planning room; (4) gang 
bosses, (5) speed bosses, (6) inspectors, (7) repair 
bosses, who show the men how to carry out their 
instructions, and see that the work is done at the 
proper speed; and (8) the shop disciplinarian, who 
performs this function for the entire establishment. 

The greatest good resulting from this change is 
that it becomes possible in a comparatively short 
time to train bosses who can really and fully perform 
the functions demanded of them, while under the old 
system it took years to train men who wer^ after all 
able to thoroughly perform only a portion of their 
duties. A glance at the nine qualities needed for a 
well rounded man and then at the duties of these 
functional foremen will show that each of these men 
requires but a limited number of the nine qualities 
in order to successfully fill his position; and that the 
special knowledge which he must acquire forms only 
a small part of that needed by the old style gang boss. 
The writer has seen men taken (some of them from 
the ranks of the workmen, others from the old style 
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bosses and others from among the graduates of in- 
dustrial schools, technical schools and colleges) and 
trained to become efficient functional foremen in 
from six to dghteen months., Thus it becomes 
posmble with functional foremanship to thoroughly 
and completely equip even a new company starting 
on a large scale with competent oflBcers in a reasonable 
time, which is entirely out of the question under the 
old system. Another great advantage resulting from 
functional or divided foremanship is that it becomes 
entirely practicable to apply the four leading princi- 
ples of management to the bosses as well as to the 
workmen. Each foreman can have a task assigned 
him which is so accurately measured that he will be 
kept fully occupied and still will daily be able to 
perform his entire function. This renders it possible 
to pay him high wages when he is successful by giving 
him a premium similar to that offered the men and 
leave him with low pay when he fails. 

The full possibilities of functional foremanship, 
however, win not have been realized until almost all 
of the machines in the shop arc run by men who are 
of smaller calibre and attainments, and who are 
therefore cheaper than those required under the old 
system. The adoption of standard tools, appliances, 
and methods throughout the shop, the planning done 
in the planmng room and the detailed instructions 
sent them from this department, added to the direct 
help received from the four executive bosses, permit 
the use of comparatively cheap men even on compli- 
cated work. Of the men in the machine shop of the 
Bethlehem Steel Company engaged in running the 



Digitized by Google 



106 



SHOP MANAGEMENT 



rougliing machines, and who were working under the 
bonus system when the writer left them, about 95 
per cent, were handy men trained up from laborers. 
And on the finishing machinesi working on bonus, 
about 25 per cent, were handy men. 

To fully understand the importance of the work 
which was being done by these former laborers, it 
must be borne in mind that a considerable part of 
their work was very large and expensive. The 
forgings which they were engaged in roughing and 
finishing weighed frequently many tons. Of course 
they were paid more than laborer's wages, though not 
as much as skilled machinists. The work in this 
shop was most miscellaneous in its nature. 

Functional foremanship is already in limited use 
in many of the best managed shops. A number of 
managers have seen the practical good that arises 
from allowing t wo or three men especially trained in 
their particular lines to deal directly with the men 
instead of at second hand through the old style gang 
boss as a mouthpiece. So deep rooted, however, is 
the conviction that the very foundation of manage- 
ment rests in the military type as represented by 
the principle that no workman can work under 
two bosses at the same time, that all of the mana- 
gers who are making limited use of the functional 
plan seem to feel it necessary to apologize for or 
explain away their use of it; as not really in this 
particular case being a violation of that principle. 
The writer has never yet found one, except among 
the works which he had assisted in organizing, who 
came out squarely and acknowledged that he was 
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using functional foremanahip because it waa the rig^t 
principle. 

The writer introduced five of the dements of 
functional foremanahip into the management of the 

small machine shop of the Midvale Steel Company 
of Philadelphia while he was foreman of that shop 
in 1882-1883: (1) the instruction card clerk, (2) the 
time clerk, (3) the inspector, (4) the gang boss, and 
(5) the shop disciplinarian. Each of these functional 
foremen dealt directly with the workmen instead of 
giving their orders through the gang boss. The 
dealings of the instruction card clerk and time clerk 
with the workmen were mostly in writing, and the 
writer himself performed the functions of shop dis- 
ciplinarian, so that it was not until he introduced 
the inspector, with orders to go straight to the men 
instead of to the gang boss, that he appreciated the 
dedrability of functional foremanahip as a distinct 
principle in manage ment. The prepossession in favor 
of the military type was so strong with the managers 
and owners of Midvale that it was not until years 
after functional foremanship was in continual use in 
this shop that he dared to advocate it to his superior 
officers aa the correct principle. 

Until veiy recently in his organization of works 
he has found it best to first introduce five or six of 
the elements of functional foremanship quietly, and 
get them running smoothly in a shop before calling 
attention to the principle involved. When the time 
for this announcement comes, it invariably acts as 
the proverbial red rag on the bull. It was some 
years later that the writer subdivided the duties of 
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the "old gang boss" who spent his whole time with 
the men into the four functions of (1) speed boss, 
(2) repair boss, (3) inspector, and (4) gang boss, and 
it is the introduction of these four shop bosses directly 
helping the men (particularly that of the speed boss) 
in |)lacc of the single old boss, that has produced the 
greatest improvement in the shop. 

When functional foremanship is introduced in a 
large shop, it is desirable that all of the bosses who 
are performing the same function should have their 
own foreman over them; for instance, the qpeed 
bosses should have a speed foreman over thnn, tiie 
gang bosses, a head gang boss; the inspectors, a chief 
inspector, etc., etc. The functions of these over-fore- 
men are twofold. The first part of their work is to 
teach each of the bosses under them the exact nature 
of his duties, and at the start, also to nerve and brace 
tbem up to the point of insisting that the workmen 
shall cany out the orders escactly as spedfied on the 
instruction cards. This is a difficult task at first, as 
the workmen have been accustomed for years to do 
the details of the work to suit themselves, and many 
of them are intimate friends of the bosses and believe 
they know quite as much about their busmess as the 
latter. The second function of the over-foreman Is 
to smooth out the difficulties which arise between 
the different types of bosses who in turn directly 
help the men. The speed boss, for instance, alwajrs 
follows after the gang boss on any particular job in 
taking charge of the workmen. In this way their 
respective duties come in contact edgeways, as it 
were, for a short time^ and at the start tiiere is sure 
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to be more or less friction between the two. If two 
of these bosses meet with a difficulty which they 
cannot settle, they send for their respective over- 
foremen, who are usually able to straighten it out. 
In case the latter are unable to agree on the remedy, 
the case is refeired by them to the asnstant superin* 
tendent, whose duties, for a certain time at least, 
may consist largely in arbitrating such difficulties 
and thus establishing the unwritten code of laws by 
which the shop is governed. This serves as one ex- 
ample of what is called the exception principle" 
in management, which is referred to later. 

Before leaving this portion of the subject the writer 
wishes to call attention to the analog}^ which func- 
tional foremanship bears to the management of a 
large, up-to-date school. In such a school the chil- 
dren are each day successively taken in hand by one 
teacher after another who is trained in his particular 
specialty, and they are in many cases disciplined by 
a man particularly trained in this function. The 
old style, one teacher to a dass plan is entirely out 
of date. 

The writer has found that better results are attained 
by placing the planning department in one office, 
situated, of course, as close to the center of the shop 
or shops as practicable, rather than by locating its 
members in different places according to their duties. 
This department performs more or less the functions 
of a clearing house. In doing their various duties, 
its members must exchange information frequently, 
and since they send their orders to and receive their 
returns from the men in the shop, principally in 
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writing, simplicity calls for the use, when possible, 
of a single piece of i)aper for each job for conveying 
the instructions of the different members of the plan- 
ning room to the men and another similar paper for 
receiving the returns from the men to the department. 
Writing out these orders and acting promptly on 
receipt of the returns and recording same requires 
the members of the department to be close together. 
The large machine shop of the Betlilchcm Steel Com- 
pany wais more than a quarter of a mile long, and 
this was successfully run from a single planning room 
situated close to it. The manager, superintendent, 
and their assistants should, of course, have their 
offices adjacent to the planning room and, if practica- 
ble, the drafting room should be near at hand, thus 
bringing all of the planning and purely brain work of 
the establishment close together. The advantages 
of this concentration were found to be so great at 
Bethlehem that the general offices of the company, 
which were formerly located in the business part of 
the town, about a mile and a half away, were moved 
into the middle of the works adjacent to the planning 
room. 

The shop, and indeed the whole works, should be 

managed, not by the manager, superintendent, or 
foreman, but by the planning department. The 
daily routine of running the entire works should be 
carried on by the various functional elements of this 
department, so that, in theory at least, the works 
could run smoothly even if the manager, superintend- 
ent and their asnstants outside the planning room 
were all to be away for a month at a time. 
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The following are the leading functions of the 
planning department: 

(a) The complete analysis of all orders for machines 
or work taken by the company. 

(5) Time study for all work done by hand through- 
out the works, including that done in setting the 
work in machines, and all bench, vise work and trans- 
portation, etc. 

(c) Time study for ail operations done by the 
▼arious machines. 

(<0 The balance of all materials, raw materials, 
stores and finished parts, and the balance of the 
work ahead for each class of machines and workmen. 

(e) The analysis of all inquiries for new work re- 
ceived in the sales department and promises for time 
of delivery. 

(J) The cost of all items manufactured with com- 
plete expense analysis and complete monthly codi- 
parative cost and expense exhibits. 

(g) The pay department. 

(h) The mnemonic symbol system for identification 
of parts and for charges. 

(i) Information bureau. 
(j) Standards. 

• (k) Maintenance of i^ystem and plant, and use of 
the tickler. 

(0 Messenger (^ystem and post office ddiveiy. 

(m) Emplo3anent bureau. 

(n) Shop disciplinarian; 

(o) A mutual accident insurance association. 

(p) Rush order department. 

(q) Improvement of i^ystem or plant. These 
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several functions may be discribed more in detail 
as fdlowB: 

(a) Tbb coMFum Analysis of All Obdbbs iob 
Machines or Work Taken by the Company. 

This analysis should indicate the designing and 
drafting required, the machines or parts to be pui^ 
chased and all data needed by the purchasiiig agents 
and as soon as the necessary drawings and inf onnar 
tion come from the drafting room the lists of patterns, 
castings and forgings to be made, together with all 
instructions for making them, including general and 
detail drawing, piece number, the mnemonic sym- 
bol belonging to each piece (as referred to under 
(jk) below) a complete analysis of the successive 
operations to be done on each piece, and the exact 
route which each piece is to travel from place to place 
in the works. 

(6) Time Study ior All Work Done by Hand 

Throughout the Works, Including That 
Done in Setting the Work in Machines, 
and All Bench and Visjb Work, and Trans- 
portation, ETC. 

This infonnation for each particular operation 

should be obtained by summing up the various 
unit times of which it consists. To do this, of 
course, requires the men performing this function 
to keep continually posted as to the best methods 
and appliances to use, and also to frequently consult 
with and receive advice from the executive gang 
bosses who cany out this work in the shop, and from 
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the man in the department of standards and mainte- 
nance of plant (j) beneath. The actual study of 
unit times, of course, forms the greater part of the 
work of this flection of the planniiig room. 

(c) TniB Study for All Ofebationb Dons bt 

THB Various Maghinbb. 

This information is best obtained from slide rules, 
one of which is made for each machine tool or class 
of machine tools throughout the works; one, for in- 
stance, for small lathes of the same type, one for 
planers of same type, etc. These slide rules show 
the best way to machine each piece and enable de- 
taOed directions to be given the workman as to how 
many cuts to take, where to start each cut, both for 
roughing out work and finishing it, the depth of the 
cut, the best feed and speed, and the exact time 
required to do each operation. 

The information obtained through function (b), 
together with that obtamed through (c) afford the 
basis for fixmg the proper piece rate, differential rate 
or the bonus to be paid, acoon^ng to the syBtiem 
employed. 

(d) The Balance op All Materials, Raw Ma- 
terials, Stores and Finished Parts, and the 
Number of Days' Work Ahead fob £ACH 
Cjuasb of Machines and Wobkmen. 

Returns showing all receipts, as well as the issue 

of all raw materials, stores, partly finished work, and 

completed parts and machines, repair parts, etc., 
daily pass through the balance clerk, and each item 
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of which there have been issues or receipts, or which 
has been appropriated to the use of a machine about 
to be manufactuied, is daily balanced. Thus the 
balance derk can see that the required stocks of 

materials are kept on hand by notifying at once the 
purchasing agent or other proper party when the 
amount on hand falls below the prescribed figure. 
The balance clerk should also keep a complete run- 
ning balance of the hours of work ahead for each class 
of machines and workmeni receiving for this purpose 
daily from (a), (f>), and (c) above statements of the 
hours of new work entered, and &om the inspectors 
and daily time cards a statement of the work as it 
is finished. He should keep the manager and sales 
department posted tlirough daily or weekly con- 
densed reports as to the number of days of work 
ahead for each department, and thus enable them to 
obviate either a congestion or scarcity of work. 

(e) The Analtbis of All Inquibibs tor New 
Work RxcErvsn m the Sales Departuent 

AND PrOIOSEB as TO TlMB OF DbLIVBRT. 

The man or men in the planning room who per- 
form the duties indicated at (a) above should 
consult with (6) and (c) and obtain from them 
approximately ^e tune required to do the work 
inquired for, and from (d) the days of work ahead 
for the various machines and departments, and in- 
form the sales department as to the probable time 
required to do the work and the earliest date of 
delivery. 



Digitized by 



SHOP IfANAGBBIENT 



115 



(/) Thb Cost of All Items Manufactubed, with 
complbtb exfbnsb analysis and comfletb 
Monthly Compabativb Cost and Expense 

EiXHIBITS. 

The books of the company should be closed once 
a month and balanced as completely as they usually 
are at the end of the year, and the exact cost of each 
article of merchandise finished during the previous 
month should be entered on a comparative cost 
sheet. The expense exhibit should also be a com- 
parative sheet. The cost account should be a com- 
pletely balanced account, and not a memorandum 
account as it generally is. All the expenses of the 
establishment, direct and indirect, including the 
administration and sales expense, should be chaiged 
to the cost of the product which is to be sold. 

(g) The Pay Department. 

The pay department should include not only a 
record of the time and wages and piece woric earn- 
ings of each man, and his weekly or monthly pay- 
ment, but the entire supervision of the arrival and 
departure of the men from the works and the various 
checks needed to insure against error or cheating. 
It is desirable that some one of the exception eiys- 
tems" of time keeping should be used. 

(A) The Mnemonic Symbol System FOB iDBNTmcA- 
tion of Pabts and fob Chabgbs. 

Some one of the mnemonic sjTiibol systems should 
be used instead of numbering the parts or orders for 
identifying the various articles of manufacturei as 
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well as the operations to be performed on each piece 
and the various expense charges of the establishment. 
This becomes a matter of great importance when 
written directions are sent from the planning roooi 

to the men, and the men make their returns in writ- 
ing. The clerical work and chances for error are 
thereby greatly diminished. 

(i) Information Bureau. 

The information bureau should include catalogues 
of drawings (providing the drafting room is dose 

enough to the planning room) as wdl as aO records 

and reports for the whole establishment. The art 
of properly indexing information is by no means a 
simple one, and as far as possible it should be centred 
in one man. 

0) Standards. 

The adoption and maintenance of standard tools, 
fixtures, and appliances down to the smallest item 
throughout the works and office, as well as the adop- 
tion of standard methods of doing all operations 
which are repeated, is a matter of importance, so 
that under similar conditions the same appliances 
and methods shall be used throughout the plant. 
This is an absolutely necessary preliminary to success 
in asHigning daily tasks which are fair and which can 
be carried out with certainty. 

(k) Maintbnancb of Ststbm and Plant, and Usb 

OF THE TiCKLBB. 

One of the most important functions of the plan- 
ning room is that of the maintenance of the entire 
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system, and of standard methods and appliances 
throughout the establishment, including the plan- 
ning room itself. An elaborate time table should be 
made out showing daily the time when and place 
where each report is due, which is necessary to carry 
on the work and to maintain the system. It should 
be the duty of the member of the planning room in 
charge of this function to find out at each time 
through the day when reports are due, whether they 
have been received, and if not, to keep bothering the 
man who is behind hand until he has done his duty. 
Almost all of the reports, etc., going in and out of the 
planning room can be made to pass through this man. 
As a mechanical aid to him in performing his function 
the tickler is invaluable. The best type of tickler is 
one which has a portfolio for each day in the year, 
large enough to insert all reminders and even quite 
large instruction cards and reports without folding. 
In maintaining methods and appliances, notices 
should be placed in the tickler in advance, to come 
out at proper intervals throughout the year for the 
inspection of each element of the system and the 
inspection and overliauling of all standards as well as 
the examination and repairs at stated intervals of 
parts of machines, boilers, enguies, belts, etc., hkely 
to wear out or give trouble, thus preventing break* 
downs and delays. One tidder can be used for the 
entire works and is preferable to a number of indi- 
vidual ticklers. Each man can remind himself of his 
various small routine duties to be performed either 
daily or weekly, etc., and which might be otherwise 
overlooked, by yi^n^^ing small reminders, written on 
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slips of paper, to be placed in the tickler and letumed 
to him at the proper time. Both the tickler and a 
thoroughly systematized mesBenger service should be 
inunediately adjacent to this man m the pl^^^ning 
room, if not directly under his management. 

The proper execution of this function of the plan- 
ning room will relieve the superintendent of some of 
the most vexatious and time-consuming of his duties, 
and at the same time the work will be done more 
thoroughly and cheaper than if he does it himself. 
By the adoption of standards and the use of instruc- 
tion cards for overhauling machinery, ete., and the 
use of a tickler as above described, the writer reduced 
the repair force of the Alidvale Steel Worlds to one- 
third its size while he was in the position of master 
mechanic. There was no planning department, how- 
ever, in the works at thiat time. 

(f) Messenger System and Post Office Delivebt. 

The messenger system should be thoroughly organ* 
iaed and records kept showing which of the boys are 
the most efficient. This should afford one of the best 
opportunities for selecting boys fit to be taught trades, 
as apprentices or otherwise. 

There should be a regular half hourly post office 
delivery system for collecting and distributing routine 
reports and records and messages in no especial huny 
throughout the works. 

(m) EmPLOTMBNT BXTRBAU. 

The selection of the men who are employed to fill 
vacancies or new positions should receive the most 



Digitized by 



BHOP MANAGEMENT 



119 



careful thought and attention and should be under 
the supervision of a competent man who will mquire 
into the experience and especial fitness and character 
of applicants and keep constantly revised lists of men 
suitable for the various positions in the shop. In 
this section of the planning room an individual record 
of each of the men in the works can well be kept 
showing his punctuality, absence without excuse, vio- 
lation of shop nilcs, spoiled work or damage to ma- 
chines or tools, as well as his skill at various kinds 
of work; average eammgiB, and other good qualities 
for the use of this department as well as the diop 
disciplinarian. 

(n) Thb Shop Disciplinabian. 

This man may well be closely associated with the 
employment bureau and, if the works is not too large, 
the two functions can be performed by the same man. 
The knowledge of character and of the qualities 
needed for various positions acquired in disciplining 
the men should be useful in selecting them for em- 
ployment. This man should, of course, consult con- 
stantly with the various foremen and bosses, both in 
his function as disciplinariau and in the employment 
of men. 

(ft) A Mutual Accident Insurance Association. 

A mutual accident insurance association should be 
established, to which the company contributes as wdl 

as the men. The object of this association is two- 
fold: first, the relief of men who are injured, and 
second, an opportunity of returning to the workmen 
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all GneB which are imposed upon them in disciplining 
them, and for damage to company's property or work 
spoiled. 

(p) RuBH Obdbb Dbpartmbmt. 

Hurrying through parts which have been spoiled 
or have developed defects, and also special repair 
orders for customers, should receive the attention of 
one man. 

(q) IiiFBOVBifBNT OF Stbtbm OB Plant. 

One man should be especially charged with the 
work of improvement in the system and in the run- 
ning of the plant. 

The type of organization described in the foregoing 
paragraphs has such an appearance of complication 
and there are so many new positions outlined in the 
planning room which do not exist even in a well man- 
aged establishment of the old school, that it seems 
desirable to again call attention to the fact that, with 
the exception of the study of unit times and one or 
two minor functions, each item of work which is per- 
fonned in the planning room with the superficial 
appearance of great complication must also be per- 
formed by the workmen in the shop under the old 
type of management, with its rin|^ cheap foreman 
and the appearance of great simplicity. In the first 
case, however, the work is done by an especially 
trained body of men who work together like a 
smoothly running machine, and in the second by a 
much larger number of men very poorly trained and 
ill-fitted for this work, and each of whom while doing 
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it is taken away from some other job for which he is 
well trained. The work which is now done by one 
sewing machine, intricate in its appearance, was for- 
merly done by a number of women with no apparatus 
beyond a elmple needle and thread. 

There is no question that the cost of production is 
lowered by separating the work of planning and the 
brain work as much as possible from the manual 
labor. When this is done, however, it is evident that 
the brain workers must be given sufficient work to 
keep them fully bui^ all the time. They must not 
be allowed to stand around for a considerable part 
of their time waiting for their particular kind iji work 
to come along, as is so frequently the case. 

The belief is almost universal among manufac- 
turers that for economy the number of brain workers, 
or non-producers, as they are called, should be as 
small as possible in proportion to the number of pro- 
ducera, i.e., those who actually work with their hands. 
An examination of the most successful establishments 
will, however, show that the reverse is true. A num- 
ber of years ago the writer made a careful study of 
the proportion of producers to non-producers in three 
of the largest and most successful companies in the 
world, who were engaged in doing the same work in 
a general way. One of these companies was in 
France, one in Gennany, and one in the United 
States. Being to a certain extent rivals in business 
and situated in different countries, naturally neither 
one had anything to do with the management of the 
other. In the course of his investigation, the writer 
found that the managers had never even taken the 
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trouble to ascertain the exact proportion of non- 
producers to producers in their respective works; so 
that the organization of each company was an entirely 
independent evolution. 

By ''non-producers " the writer means such em- 
ployes as all of the general officers, the clerks, 
foremen, gang bosses, watchmen, messenger boys, 
draftsmen, salesmen, etc.; and by ^'producers," only 
those who actually work with their hands. 

In the French and German works there was found 
to be in each case one non-producer to between six 
and seven producers, and in the American works one 
non-producer to about seven producers. The writer 
found that m the case of another works, doing the 
same kind of business and whose management was 
notoriously bad, the proportion of non-producers to 
producers was one non-producer to about eleven pro- 
ducers. These companies all had large forges, foun- 
dries, rolling mills and machine shops turning out a 
miscellaneous product, much of which was machined. 
They turned out a highly wrought, elaborate and 
exact finished product, and did an extensive engineer- 
ing and miscellaneous machine construction business. 

In the case of a conij:)any doing a manufacturing 
business with a uniform and simple product for the 
maximum economy, the number of producers to each 
non-producer would of course be larger. No manager 
need feel alarmed then when he sees the number of 
non-producers increasing in proportion to producers, 
providing the non-producers are busy all of their 
time, and providing, of course, that in each case they 
are doing efficient work. 
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It would seem almost unnecessary to dwell upon 
the desirability of standardizing, not only all of the 
tools, appliances and implements throughout the 
works and office, but also the methods to be used in 
the multitude of small operatioDS which are repeated 
day after day. There are many good mana^rs of 
the old school, however, who feel that this standard- 
ization 18 not only unnecessary but that it is unde- 
sirable, their principal reason being that it is better 
to allow each workman to develop his individuality 
by choosing the particular implements and methods 
which suit him best. And there is considerable 
weight in this contention when the scheme of manage- 
ment is to allow each workman to do the work as he 
pleases and hold him responsible for results. Un- 
fortunately, in ninety-nine out of a hundred such 
cases only the first part of this plan is carried out. 
The workman chooses his own methods and imj^le- 
ments, but is not held in any strict sense accountable 
unless the quality of the work is so poor or the quan- 
tity turned out is so small as to almost amount to a 
scandal. In the type of management advocated by 
the writer, this complete standardization of all details 
and metliods Is not only desurable but absolutely 
indispensable as a preliminary to specifying the time 
in which each operation shall be done, and then in- 
sisting that it shall be done within the time allowed. 

Neglecting to take the time and trouble to thor- 
oughly standardize all of such methods and details 
is one of the chief causes for setbacks and failure in 
Introducing this system. Much better results can 
be attained, even If poor standards be adopted, than 
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can be reached if some of a given class of implements 
are the best of their kind while others are poor. It 
is uniformity that is required. Better have them 
uniformly second class than mainly hi&t with some 
second and some third class thrown in at random. 
In the latter case the workmen will almost always 
adopt the pace which conforms to the third dasB 
instead of the first or second. In fact, however, it 
is not a matter involving any great expense or time 
to select in each case standard implements which 
shall be nearly the best or the best of their kinds. 
The writer has never failed to make enormous 
gams in the economy of running by the adoption of 
standards. 

It was in the course of making a series of experi- 
ments with various air hardening tool steels with a 

view to adopting a standard for the Bethlehem works 
that Mr. J. Maunscl White, together with the writer, 
discovered the Taylor-White process of treating tool 
steel, which marks a distinct improvement in the 
art. The fact that this improvement was made not 
by manufacturers of tool steel, but in the course of 
the adoption of standards, shows both the necessity 
and fruitfulness of methodical and careful investiga- 
tion in the choice of much neglected details. The 
economy to be gained through the adoption of uni- 
form standards is hardly realized at all by the man- 
agers of this country. No better illustration of this 
fact is needed than that of the present condition of 
the cutting tools used throughout the machine shops 
of the United States. Hardly a shop can be found 
in which tools made from a dosen different qualities 
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of steel are not used side by side, in many cases with 
little or no means of telling one make from another; 
and in addition, the shape of the cutting edge of the 
tool is in most cases left to the fancy of each individual 

workman. When one realizes that the cutting speed 
of the best treated air hardening steel is for a given 
depth of cut, feed and quality of metal being cut, 
say sixty feet per minute, while with the same shaped 
tool made from the best carbon tool steel and with 
the same conditions, the cutting speed will be only 
twelve feet per minute, it becomes apparent how 
little the necesdty for rigid standards is appreciated. 

Let us take another illustration. The machines 
of the country are still driven by belting. The 
motor drive, while it is coming, is still in the future. 
There is not one establishment in one hundred that 
does not leave the care and tightening of the belts 
to the judgment of the mdividual who runs the mar 
chine, although it is well known to all who have given 
any study to the subject that the most skilled mar 
chinist cannot properly tighten a belt without the 
use of belt clamps fitted with spring balances to 
properly register the tension. And the writer showed 
in a paper entitled ''Notes on Belting" presented to 
The American Society of Mechanical Engineers in 
1893, giving the results of an experiment tried on all 
of the belts in a machine shop and extending through 
nine years, m which eveiy detail of the care and 
tightmiing and tension of each belt was recorded, 
that belts properly cared for according to a standard 
method by a trained laborer would average twice 
the pulling power and only a fraction of the interrup- 
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tions to manufacture of those tightened according to 
the usual methods. The loss now going on through- 
out the country from failure to adopt and maintain 
standards for all small details is simply enormous. 

It is, however, a good sign for the future that a 
firm such as Messrs. Dodge & Day of Philadelphia, 
who are making a specialty of standardizing machine 
shop details, find their time fully occupied. 

What may be called the "exception principle" in 
management is coming more and more into use, 
although, like many of the other elements of this art, 
it is used in isolated cases, and in most instances 
without recognizing it as a principle which should 
extend throughout the entire field. It is not an 
uncommon sight, though a sad one, to see the manager 
of a large business fairly swamped at his desk with 
an ocean of letters and reports, on each of which he 
thinks that he should put his initial or stamp. He 
feels that by having this mass of detail pass over his 
desk he is keeping in close touch mth the entire 
business. The exception principle is directly the 
reverse of this. Under it the manager should receive 
only condensed, summarized, and invariably com- 
parative reports, covering, however, all of the ele- 
ments entering into the management, and even these 
summaries should all be carefully gone over by an 
assistant before they reach the manager, and have 
all of the exceptions to the past averages or to the 
standards pointed out, both the especially good and 
especially bad exceptions, thus giving him in a few 
minutes a full view of progress which is being made, 
or the reverse, and leaving him free to consider the 
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broader lines of policy and to study the character 
and fitness of the important men under him. The 
exception principle can be applied in many ways, 
and the writer will endeavor to give some further 
illustrations of it later. 

The writer has dwelt at length upon the desirability 
of concentrating as much as possible clerical and 
brain work in the planning department. There is, 
however, one such important exception to this rule 
that it would seem desirable to call attention to it. 
As already stated, the planning room gives its orders 
and instructions to the men mainly in writing and 
of necessity must also receive prompt and reliable 
written returns and reports which shall enable its 
members to issue orders for the next movement of 
each piece, lay out the work for each man for the 
following day, properly post the balance of work and 
materials accounts, enter the records on cost accounts 
and also enter the time and pay of each man on the 
pay sheet. There is no question that all of this 
information can be given both better and cheaper 
by the workman direct than through the intermediary 
of a walking time keeper, providing the proper in- 
struction and report system has been introduced in 
the works with carefully ruled and printed instruction 
and return cards, and particularly providing a com- 
plete mnemonic system of symbols has been adopted 
so as to save the workmen the necessity of doing 
much writing. The principle to which the writer 
wishes to call particular attention is that the only 
way in which workmen can be induced to write out 
all of this information accurately and promptly is by 
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having each maQ write his own time while on day 
work and pay when on piece work on the same card 
on which he is to enter the other desired information, 

and then refusing to enter his pay on the pay sheet 
until after all of the required information has been 
correctly given by him. Under this system as soon 
as a workman completes a job and at quitting time, 
whether the job is completed or not, he writes on a 
printed time card all of the information needed by 
the planning room in connection with that job, signs 
it and forwards it at once to the planning room. 
On arriving in the planning room each time card 
passes through the order of work or route clerk, the 
balance clerk, the cost clerk, etc., on its way to 
the pay sheet, and unless the workman has written 
the desired infonnation the card is sent back to 
hhn, and he is apt to correct and return it promptly 
so as to have his pay entered up. The principle is 
clear that if one wishes to have routine clerical woi^ 
done promptly and correctly it should somehow be 
attached to the pay card of the man who is to give 
it. This principle, of course, appHes to the informa- 
tion desired from inspectors, gang bosses and others 
as well as workmen, and to reports required from 
various clerks. In the case of reports, a pay coupon 
can be attached to the report which Will be detached 
and sent to the pay sheet as soon as the report has 
been found correct. 

Before starting to make any radical changes lead- 
ing toward an improvement in the system of manage- 
ment, it is desirable, and for ultimate success in most 
cases necessary, that the directors and the important 
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owners of an aiterprise shall be made to understand, 

at least in a general way, what is involved in the 
change. They should be infonned of the leading 
objects which the new system aims at, such, for in- 
stance, as rendering mutual the interests of employer 
and employ^ through "high wages and low labor 
cost/' the gradual selection and development of a 
body of first class picked workmen who will work 
extra hard and receive extra high wages and be dealt 
with individually instead of in masses. They should 
thoroughly understand that this can only be accom- 
plished through the adoption of precise and exact 
methods, and having each smallest detail, both as to 
methods and appliances, carefully selected so as to 
be the best of its kind. They should understand the 
general philosophy of the i^ystem and should see that, 
as a whole, it must be in harmony with its few leading 
ideas, and that principles and details which are admi- 
rable in one type of management have no place what- 
ever in another. They should be shown that it pays 
to employ an especial corps to introduce a new system 
just as it pays to employ especial designers and work- 
men to build a new plant; that, while a new system 
is being introduced, almost twice the number of foie- 
m^ are required as are needed to run it after it is in; 
that all of this costs money, but that, unlike a new 
plant, returns begin to come in almost from the start 
from improved methods and appliances as they are 
introduced, and that in most cases the new system 
more than pays for itself as it goes along; that time, 
and a great deal of time, is involved in a radical 
diange in management, and that in the case of a 
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large works If th^ are mci4)able of looking ahead 

and patiently waiting for from two to four years, 

they had better leave things just as they arc, since a 
change of system involves a change in the ideas, 
point of view and habits of many men with strong 
convictions and prejudices, and that this can only 
be brought about slowly and chiefly through a series 
of object lessons, each of which takes time, and 
through continued reasoning; and that for this rea- 
son, after deciding to adopt a given type, the neces- 
sary steps siiould be taken as fast as possible, one 
after another, for its introduction. The directors 
should be convinced that an increase in the propor- 
tion of non-producers to producers means increased 
economy and not red tape, providing the non- 
producers are kept busy at their respective functions. 
They should be prepared to lose some of their valuable 
men who cannot stand the change and also for the 
continued indignant protest of many of their old and 
trusted employee's who can see nothing but extrava- 
gance in the new ways and ruin ahead. It is a matter 
of the first importance that, in addition to the direc- 
tors of the company, all of those connected with the 
management should be given a broad and compre- 
hensive view of the general objects to be attained 
and the means which will be employed. They should 
fully realize before starting on their work and should 
never lose sight of the fact that the great object of 
the new organization is to bring about two momen- 
tous changes in the men: 

First. A complete revolution in their mental atti- 
tude toward their employers and their work. 
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Second. As a result of this change of feeling such 
an increase in their determination and physical activ- 
ity, and such an improvement in the conditions imder 
wlueh the work is done as will result in many cases in 
their turning out from two to three times as much 
work as they have done in the past. 

First, then, the men must be brought to see that 
the new system changes their employers from antago- 
nists to friends who are working as hard as pofisibie 
side by side with them, all pushing in the same direc- 
tion and all helping to bring about such an increase 
in the output and to so cheapen the cost of producfdon 
that the men will be paid permanently from thirty 
to one hundred per cent, more than they have earned 
in the past, and that there will still be a good profit 
left over for the company. At first workmen cannot 
see why, if they do twice as much work as they have 
done, tii^ should not receive twice the wages. When 
the matter is properly explamed to them and they 
have time to think it over, they will see that in most 
cases the increase in output is quite as much due to 
the improved appliances and methods, to the main- 
tenance of standards and to the great help which they 
receive from the men over them as to their own harder 
work. They will realize that the company must pay 
for the introduction of the improved system, which 
costs thousands of dollars, and also the salaries of 
the additional foremen and of the clerks, etc., in the 
planning room as well as tool room and other expenses 
and that, in addition, the company is entitled to 
an increased profit quite as much as the men are. 
All but a few of them will come to understand in a 



Digitized by Google 



132 



SHOP MANAGEMENT 



general way that under the new order of things they 
are cooperating with their employers to make as 
great a saving as possible and that they will receive 
permanently their fair share of this gain. 

Then after the men aequiesoe in the new order of 
things and are willing to do their part toward cheapen- 
ing production, it will take time for them to change 
from their old easy-going ways to a higher rate of 
speed, and to learn to stay steadily at their work, 
think ahead and make every minute count. A cer- 
tain percentage of them, with the best of intentionSi 
will fail in this and find that they have no place In 
the new organisation, while still others, and among 
them some of the best workers who are, however, 
either stupid or stubborn, can never be made to see 
that the new system is as good as the old; and these, 
too, must drop out. Let no one imagine, however, 
that this great change in the mental attitude of the 
men and the increase m their activity can be brought 
about by merely talking to them. Talking will be 
most useful — in fact indispensable — and no oppor- 
tunity should be lost of explaining matters to them 
patiently, one man at a time, and giving them 
every chance to express their views. 

Their real instruction, however, must come through 
a series of object lessons. They must be convinced 
that a great increase in speed is possible by seeing 
here and there a man among them increase his pace 
and double or treble his output. Th^ must see 
this pace maintained until they are convinced that 
it is not a mere spurt; and, most important of all, 
they must see the men who "get there" in this way 
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receive a proper increase in wages and become satis- 
fied. It is only with these object lessciiB in plain 
sight that the new theories can be made to stick. 
It will be in presenting these object lessons and in 
smoothing away the difficulties so that the high speed 
can be maintained, and in assisting to form public 
opinion in the shop, that the great efficiency of func- 
tional foremanship under the direction of the planning 
room will first become apparent. 

In reaching the final high rate of speed which shall 
be steadily maintained, the broad fact should be 
realised that the men must pass through several dis- 
tinct phases, rising from one plane of efficiency to 
another until the final level is reached. First they 
must be taught to work under an improved sj'stem 
of day work. Each man must learn how to give up 
his own particular way of doing things, adapt his 
methods to the many new standards, and grow accus- 
tomed to reodving and obeying directions covering 
details, large and small, which in the past have been 
left to his individual judgment. At first the work- 
men can see nothing in all of this but red tape and 
impertinent interference, and time must be allowed 
them to recover from their irritation, not only at 
this, but at every stage in theur upward march. If 
they have been classed together and paid uniform 
wages for each dass, the better men should be singled 
out and given higher wages so that they shall dis- 
tinctly recognize the fact that each man is to be paid 
according to his individual worth. After becoming 
accustomed to direction in minor matters, they must 
gradually learn to obey instructions as to the pace at 
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which they are to work, and grasp the idea, first, 
that the planning departrnjcDt knows accurately how 
long each operation should take; and seoondi that 
sooner or lat^r they will have to work at the required 
speed if they expect to prosper. After they are used 
to following the speed instructions given them, then 
one at a time they can be raised to the level of main- 
taining a rapid pace throughout the day. And it is 
not until this final stop has been taken that the full 
measure of the value of the new system will be felt by 
the men through daily reoeiying larger wages, and by 
the company through a materially laiger output and 
lower cost of production. It is evident, of course, 
that all of the workmen in the shop will not rise 
together from one level to another. Those engaged 
in certain lines of work will have reached their final 
high speed wliile others have barely taken the first 
step. The efforts of the new management should 
not be spread out thin over the whole shop. They 
should rather be focussed upon a few pomts, leavmg 
the ninety and nine under the care of thebr former 
shepherds. After the efficiency of the men who are 
receiving special assistance and training has been 
raised to the desired level, the means for holding them 
there should be perfected, and they should never be 
allowed to lapse into their old ways. Tiiis will, of 
course, be accomplished in the most permanent way 
and rendered almost automatic, either through intro- 
ducing task work with a bonus or the differential 
rate. 

Before taking any steps toward changing methods 
the manager should realize that at no time during 
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the iatroduction of the system should any broad, 
sweeping changes be made which seriously affect 
a laige number of the workmen. It would be pre* 
posterous, for instance, m going from day to piece 
work to start a large number of men on piece work * 
at the same time. Throughout the early stages of 
organization each change made should affect one 
workman only, and after the single man affected has 
become used to the new order of things, then change 
one man after another from the old system to the new, 
dowly at first, and rapidly as public opinion in the 
shop swingB around under the influence of proper 
object lessons. Throughout a considerable part of 
the time, then, there will be two distinct systems of 
management in operation in the same shop; and in 
many cases it is desirable to have the men working 
under the new system managed by an entirely differ- 
ent set of foremen, etc., from those under the old. 

The first step, after deciding upon the type of 
organisation, should be the selection of a competent 
man to take charge of the introduction of the new 
system. The manager should think himself fortu- 
nate if he can get such a man at almost any price, 
since the task is a difficult and thankless one and but 
few men can be found who possess the necessary 
Information coupled with the knowledge of men, 
the norve, and Uie tact required for success ui this 
work. The manager should keep himself free as far 
as posrible from all active part in the hitroduction 
of the new system. While changes are gomg on it 
will require his entire energies to see that there is no 
falling off in the efi^ciency of the old system and that 
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the quality and quantity of the output is kept up. 
The mistake which is usually made when a change 
in ^stem is decided upon is that the manager and 
his principal assistants undertake to make all of the 
improvements themselves during thdr spare time, 
with the common result that weeks, months, and yean 
go by without anything great being accomplished. 
The respective duties of the manager and the man in 
charge of improvement, and the limits of the author- 
ity of the latter should be clearly defined and agreed 
upon, always bearing in mind that responsibility 
should invariably be accompanied by its correspond- 
ing measure of authority. 

The woist mistake that can be made is to refer to 
any part of the system as being "on trial." Once 
a given step is decided upon, all parties must be made 
to understand that it will go whether any one around 
the place Ukes it or not. In making changes in sys- 
tem the things that are given a ''fair trial'' fail, 
while the things that ''must go/' go all right. 

To decide where to begin is a perplexing and bewil- 
dering problem which faces the ieoig»niser in man- 
agement when he arrives in a large establishment. In 
making this decision, as in taking each subsequent 
step, the most important consideration, which should 
always be first in the mind of the reformer, is "what 
effect will this step have upon the workmen?" 
Through some means (it would almost appear some 
especial sense) the workman seems to scent the 
approach of a refonner even before his arrival in 
town. Their suspicions are thoroughly aroused, and 
they are on the alert for sweeping changes which are 
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to be against their interests and which they are pre- 
pared to oppose from the start. Through generations 
of bitter experiences working men as a class have 
learned to look upon all change as antagonistic to 

their best interests. They do not ask the object of 
the change, but oppose it simply as change. The 
first changes, therefore, should be such as to allay the 
suspicions of the men and convince them by actual 
contact that the reforms are after all rather harm- 
less and are only such as will ultimately be of benefit 
to all concerned. Such Improvements then as 
directly affect the workmen least should be started 
first. At the same time it must be remembered 
that the whole operation is of necessity so slow that 
the new system should be started at as many points 
as possible, and constantly pushed as hard as possible. 
In the metal working plant which we are using for 
purposes of illustration a start can be made at once 
along all of the following lines: 

FirsL The Introduction of standards throughout 
the works and office. 

Second. The scientific study of unit times on several 
different kinds of work. 

Third. A complete analysis of the pulling, feeding 
power and the proper speeding of the various machine 
tools throughout the place with a view of making a 
slide rule for properly running each machine. 

Fovrth. The work of estabUshlng the eyvtem of 
time cards by means of which ultimately all of the 
desired information will be conveyed from the men 
to the planning room. 

Fifth. Overhauling the stores issuing and receiv- 
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ing system so as to establish a complete runniDg 
balance of materials. 
Sixth, Ruling and printing the various blanks that 

will be required for shop returns and reports, time 
cards, instruction cards, expense sheets, cost sheets, 
pay sheet, and balance records; storeroom; tickler; 
and maintenance of standards, system, and plant, 
etc.; and starting such functions of the planning 
room as do not directly affect the men. 

If the works is a large one, the man in charge of 
introducing the system should appoint a special 
assistant in charge of each of the above functions 
just as an engineer designing a new plant would start 
a number of draftsmen to work upon the various 
elements of construction. Several of these asdst- 
ants will be brought into close contact with the men, 
who will in this way gradually get used to seeing 
changes going on and their suspicion, both of the 
new men and the methods, will have been allayed 
to such an extent before any changes which seriously 
affect them are made, that little or no determined 
opposition on their part need be anticipated. The 
most important and difficult task of the organiser 
will be that of selecting and tnuning the various 
functional foremen who are to lead and instruct the 
workmen, and his success will be measured princi- 
pally by his ability to mold and reach these men. 
They cannot be found, they must be made. They 
must be instructed in their new functions largely, 
in the begmnmg at least, by the organizer hunsdf ; 
and this instruction, to be effective, should be 
mainly in actually doing the work. Explanation and 
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theoiy will go a little way, but actual doing is needed 
to cany conviction. To illustrate: For nearly two 
and one-half years in the large shop of the Bethlehem 
Steel Company, one speed boss after another was 
instructed in the art of cutting metals fast on a large 
motor-driven lathe which was especially fitted to 
run at any desired speed within a very wide range. 
The work done in this machine was entirely con- 
nected, either with the study of cutting tools or the 
instruction of speed bosses. It was most interesting 
to see l^ese men, principally dther former gang 
bosses or the best workmen, gradually change from 
their attitude of determined and positive opposition 
to that in most cases of enthusiasm for, and earnest 
support of, the new methods. It was actually run- 
ning the lathe themselves according to the new 
method and under the most positive and definite 
orders that produced the effect. The writer himself 
ran the lathe and instructed the first few bosses. It 
required from three weeks to two months for each 
man. Perhaps the most inii)ortant part of the gang 
boss's and foreman's education lies in teaching them 
to promptly obey orders and instructions received 
not only from the superintendent or some official 
high in the company, but from any member of the 
planning room whose especial function it is to direct 
the rest of the works in Ids particular Une; and it may 
be accepted as an imquestioned fact that no gang 
boss is fit to direct his men until after he lias learned 
to promptly obey instructions received from any 
proper source, whether he likes his instructions and 
the instructor or not, and even although he may be 
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convinced that he knows a much better way of doing 
the work. The first step is for each man to learn 
to obey the laws as they exist, and next, if the laws 
are wrong, to have them reformed in the proper way. 

In starting to organize even a comparatively small 
shop, containing say from 75 to 100 men, it is 
best to begin by training in the full number of 
functional foremen, one for each function, since it 
must be remembered that about two out of three of 
those who are tau£^t this work either leave of their 
own aeoord or prove unsatisfactory; and m addition, 
while both the workmen and bosses are adjusting 
themselves to their new duties, there are needed fully 
twice the number of bosses as are required to carry 
on the work after it is fully systematized. 

Unfortunately, there is no means of selecting in 
advance those out of a number of candidates for a 
given work who are likely to prove sucoessfiiL Many 
of those who appear to have all of the desired quali- 
ties, and who talk and appear the best, will turn out 
utter failures, while on the other hand, some of the 
most unlikely men rise to the top. The fact is, that 
the more attractive qualities of good manners, edu- 
cation, and even special training and skill, which 
are more apparent on the surface, count for less in 
an executive position than the grit, determination 
and bulldog endurance and tenacity that knows no 
defeat and comes up smiling to be knocked down over 
and over again. 

The two qualities which count most for success 
in this kind of executive work are grit and what may 
be called constructive imagination" — the faculty 
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which enables a man to use the few facts that are 
stored in his mind in getting around the obstacles 
that oppose him, and in building up something use- 
ful in spite of them; and unfortunately, the presence 
of these qualities, together with honesty and common 
sense, can only be proved through an actual trial at 
executive work. As we all know, success at college 
or in the technical school does not indicate the 
presence of these qualities, even though the man may 
have worked hard. Mainly, it would seem, because 
the work of obtaining an education is principally that 
of absorption and assimilation; while Hhat of active 
practical life is principally the direct reverse, namely, 
that of giving out. 

In selecting men to be tried as foremen, or in fact 
for any position throughout the place, from the day 
laborer up, one of two different t3rpes of men should 
be chosen, according to the nature of the work to 
be done. For one class of work, men should be 
selected who are too good for the job; and for the 
other class of work, men who are barely good enough. 

If the work is of a routine nature, in which the 
same operations are likely to be done over and over 
again, with no great variety, and in which there is no 
apparent prospect of a radical change being made, 
perhaps through a term of years, even though the 
work itself may be complicated in its nature, a man 
should be selected whose abilities are barely equal to 
the task. Time and training will fit him for his 
work, and since he will be bettor paid than in the 
past, and will realize that ho has been ^Wvn the 
chance to make his abilities yield him the largest 
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return — all of the elements for piomotiDg content- 
ment will be present; and those men who are blessed 
with cheerful dispoeitions will become satisfied and 
remain so. Of course, a considerable part of mankind 

is so bom or educated that permanent contentment 
is out of the question. No one, however, should be 
influenced by the discontent of this class. 

On the other hand, if the work to be done is 
of great variety — particularly if improvements in 
methods are to be anticipated — throughout the 
period of active organisation the men engaged in 
systematizing should be too good for their jobs. For 
such work, men should be selected whose mental 
caliber and attainments will fit them, ultimately at 
least, to conamand higher wages than can be afforded 
on the work which they are at. It will prove a wise 
policy to promote such men both to better positions 
and pa} , when they have shown themselves capable 
of accomplishing results and the opportunity offers. 
The results which these high-class men will accom- 
plish, and the comparatively short time which they 
will take in organizing, will much more than pay for 
the expense and trouble, later on, of training other 
men, cheaper and of less capacity, to take their places. 
In many cases, however, gang bosses and men will 
develop faster than new positions open for them. 
WTien this occurs, it will pay employers well to 
find them positions in other works, either with better 
pay, or larger opportimities; not only as a matter of 
kindly feeling and generosity toward their men, but 
even more with the object of promoting the best 
interests of thdr own establishments. For one man 
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lost in this way, five will be stimulated to work to 
the very limit of their abiUties, and will rise ulti- 
mately to take the place of the man who has gone, 
and the best class of men will apply for woik where 
these methods prevail But few employerSi how- 
ever, are sufficiently broad-minded to adopt this 
policy. They dread the trouble and temporary 
Inconvenience incident to training in new men. 

Mr. James Dodge, Chairman of the Board 
of the Link-Belt Company, is one of the few men 
with whom the writer is acquainted who has been led 
by his kindly instincts, as well as by a far-sighted 
policy, to treat his employ^ in this way; and this, 
together with the penonal magnetism and influence 
which belong to men of his type, has done much to 
render his shop one of the model establishments of 
the country, certainly as far as the relations of em- 
ployer and men are concerned. On the other hand, 
this policy of promoting men and finding them new 
positions has its limits. No worse mistake can be 
made than that of allowing an establishment to be 
looked upon as a training school, to be used munly 
for the education of many of its employes. All 
employes should bear in mind that each shop exists, 
first, last, and all the time, for the purpose of paying 
dividends to its owners. They should have patience, 
and never lose sight of this fact. And no man should 
expect promotion until after he has trained his suc- 
cessor to take his place. The writer is quite sure 
that in his own case, as a young man, no one ele- 
ment was of such assistance to him in obtaining 
new opportunities as the practice of invariably train- 
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ing another man to fill his position before asking for 

advancement. 

The first of the functional foremen to be brought 
into actual contact with tlie men should be the inspec- 
tor i and the whole system of inspection, with its 
proper safeguards, should be in smooth and suooesB- 
ful operation before any steps are taken toward 
stimulating the men to a larger output; otherwise 
an increase in quantity will probably be accompanied 
by a falhng off in quality. 

Next choose for the application of the two princi- 
pal functional foremen, viz., the speed boss and the 
gang boss, that portion of the work in which there 
is the largest need of, and opportunity for, making 
a gain. It is of the utmost importance that the 
first combined application of time study, slide rules, 
instruction cards, functional foremanship, and a 
premium for a large daily task should prove a suc- 
cess both for the workmen and for the company, 
and for this reason a sunple class of work should be 
chosen for a start. The entire efforts of the new 
management should be centered on one point, and 
continue there until unqualiHed success has been 
attained. 

When once this gain has been made, a peg should 
be put in which shall keep it from sliding back in the 
least; and it is here that the task idea with a time 
limit for each job will be found most useful. Under 
ordinary piece work, or the Towne-Halsey plan, the 
men are likely at any time to slide back a consid- 
erable distance without having it particularly noticed 
either by them or the management. With the task 
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idea, the first falling off is instantly felt by the work- 
man through the loss of his day's bonus, or his differ- 
ential rate, and is thereby also forcibly brought to 
the attention of the management. 

There is one rather natural difficulty which arises 
when the functional foremanship is first introduced. 
Men who were formerly either gang bosses, or foremen, 
are usually chosen as functional foremen, and these 
men, when they find their duties restricted to their 
particular functions, while they formerly were called 
upon to do everythmg, at first feel dissatisfied. They 
think that their field of usefulness is being greatly 
contracted. This is, however, a theoretical diffi- 
culty, which disappears when they really get into 
the full swing of their new positions. In fact the 
new position demands an amount of special infor- 
mation, forethought, and a clear-cut, definite respon- 
sibility that they have never even approxunated in 
the past, and which is amply sufficient to keep all 
of their best faculties and energies alive and fuUy 
occupied. It is the experience of the writer that 
there is a great conmiercial demand for men with 
this sort of definite knowledge, who are used to 
accepting real responsibility and gettuig results; so 
that the traming m theur new duties renders them 
more instead of less valuable. 

As a rule, the writer has found that those who 
were growling the most, and were loudest in assert- 
ing that they ought to be doing the whole thing, were 
only one-half or one-quarter performing their own 
particular functions. This desire to do every one's 
else work in addition to their own generally di^ 
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appears when they are hold to strict account in 
their particular line, and are given enough work to 
keep them hustling. 

There are many people who will d]8i4>prove of the 
whole scheme of a planning department to do the 
thinking for the men, as well a number of foremen 
to assist and lead each man in his work, on the ground 
that this does not tend to promote independence, 
self-reliance, and originality in the individual. Those 
holding this view, however, must take exception to 
the ^ole trend of modem industrial development; 
and it appears to the writer that they overiook the 
real facts in the case. 

It is true, for instance, that the planning room, 
and functional foremanship, render it possible for 
an intelligent laborer or helper in time to do much 
of the work now done by a machinist. Is not this 
a good thing for the labors and helper? He is given 
a higher class of work, which tends to devdop him 
and gives him better wages. In the sjinpathy for 
the machinist the case of the laborer is overlooked. 
This sympathy for the machinist is, however, wasted, 
since the machinist, with the aid of the new i^ystem, 
will rise to a higher class of work which he was un- 
able to do in the past, and in addition, divided or 
functional foremanship will call for a larger number 
of men in this class, so that men, who must other- 
wise have remained machinists all their lives, will 
have the opportunity of rising to a foremanship. 

The demand for men of originality and brains was 
never so great as it is now, and the modem subdivi- 
sion of labor, instead of dwarOng men, enables them 
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all along the line to rise to a higher plane of efficiency, 
involving at the same time more brain work and less 
monotoDy. The type of man who was formerly a 
day laborer and digging dirt is now for instance 
making shoes in a shoe factory. The dirt handling 
is done by Italians or Hungarians. 

After the planning room with functional foreman- 
ship has accomplished its most difficult task, of 
teaching the men how to do a full day's work them- 
selves, and also how to get it out of their machines 
steadily, then, if desired, the number of non-pro- 
ducers can be dimimshed, preferably, by giving each 
type of functional foreman more to do in his spe- 
cialty; or in the case of a very small shop, by combin- 
ing two different functions in the same man. The 
former expedient is, however, much to be preferred 
to the latter. There need never be any worry about 
what is to become of those engaged in systematiz- 
ing after the period of active organization is over. 
The difficulty will still remain even with functional 
foremanship, that of getting enough good men to 
fill the positions, and the demand for competent 
gang bosses will always be so great that no good 
boss need look for a job. 

Of all the farces in managem^t the greatest is 
that of an establishment organized along well planned 
lines, with all of the elements needed for success, and 
yet which fails to get either output or economy. 
There must be some man or men present in the or- 
ganization who will not mistake the form for the 
essence, and who will have brains aiou^ to find out 
those of their employes who ''get there," and nerve 
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enough to make it unpleasant for those who fail, as 
well as to reward those who succeed. No system 
can do away with the need of real men. Both sys- 
tem and good men are needed, and after introducmg 
the best system, suooess will be in proportion to the 
abilifyi conalstenQy, and respected authority of the 
management. 

Ill a book of this sort, it would be manifestly im- 
possible to discuss at any length all of the details 
which go toward making the system a success. Some 
of them are of such importance as to render at least 
a brief reference to them necessary. And fijst among 
these comes the study of unit times. 

This, as already explained, is the most important 
element of the system advocated by the writer. 
Without it, the definite, clear-cut directions given 
to the workman, and the assigning of a full, yet just, 
daily task, with its premium for success, would be 
impossible; and the arch without the keystone would 
fall to the ground. 

In 1883, while foreman of the machine shop of 
the Midvale Steel Company of Ehiladeiphiai it 
occurred to the writer that it was simpler to lime 
with a stop watch each of the elements of the various 
kinds of work done in the place, and then find the 
quickest time in which each job could be done by 
summing up the total times of its component parts, 
than it was to search through the time records of 
fonner jobs and guess at the proper time and price. 
After practising this method of lame study himself 
for about a year, as weH as circumstances would per- 
mit, it became evident that the system was a success. 
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The writer then established the time-study and rate- 
fixing department, which has given out piece work 
prices in the place ever since. 

This department far more than paid for itself from 
the ver>^ start; but it was several years before the 
full benefits of the system were felt, owing to the 
fact that the best methods of making and recording 
time observations^ as well as of determinmg the 
wiftTitniim capacity of each of the machines in the 
place, and of making working tables and time tables, 
were not at first adopted. 

It has been the writer's experience that the diffi- 
culties of scientific time study are underestimated at 
hrst, and greatly overestimated after actually try- 
ing the work for two or three months. The average 
manager who decides to midertake the study of 
unit tunes m his works fails at first to realise that 
he is starting a new art or trade. He understands, 
for instance, the difficulties which he would meet 
with in establishing a drafting room, and would look 
for but small results at first, if he were to give a bright 
man the task of makmg drawings, who had never 
worked in a drafting room, and who was not even 
familiar with drafting implements and methods, but 
he entirely underestimates the difficulties of this new 
trade. 

The art of studying unit times is quite as important 
and as difficult as that of the draftsman. It should 
be undertaken seriously, and looked upon as a pro- 
fession. It has its own peculiar implements and 
methods, without the use and understanding of 
which progress will necessarily be slow, and in the al> 
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8ence of which there will be more failures than suo- 
cesscs scored at first. 

When, on the other hand, an eneiisetic, deteraimed 
man goes at time study as if it were his life's work, 

with the determination to succeed, the results which 
he can secure are little short of astounding. The 
difficulties of the task will be felt at once and so 
strongly by any one who undertakes it, that it seems 
important to encourage the be^nner by giving at 
least one illustration of what has been accomplished. 

Mr. Sanford E. Thompson, C. E., started in 1895 
with but small help from the writer, except as far as 
the implements and methods are concerned, to study 
the time required to do all kinds of work in the 
building trades. In six years he has made a com- 
plete study of eight of the most important trades 
— excavation, masonry (including sewer-work and 
paving), carpentry, concrete and cement work, lath- 
ing and plastering, slating and roofing and rock 
quarr>'ing. He took exery stop watch observation 
himself and then, with the aid of two comparatively 
cheap assistants, worked up and tabulated all of his 
data ready for the printer. The magnitude of this 
undertakmg will be appreciated when it is under- 
stood that the tables and descriptive matter for one 
of these trades alone take up about 250 pages. Mr. 
Thom}^son and the writer are both engineers, but 
neither of us was especially famihar with the above 
trades, and this work could not have been accom- 
plished in a lifetime without the study of elementary 
units with a stop watdi. 

In the course of this work, Mr. Thompson has de- 
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yeloped what are in many respects the best imple- 
ments' in use, and with his permission some of them 
will be described. The blank form or note sheet 
used by Mr. Thompson, shown in Fig, 2 (see pag@ 
151), contains essentially: 

(1) Space for the description of the work and notes 
in leffixd to it. 

(2) A place for recording the total time of com- 
plete operations — that is, the gross time including 
all necessary delays, for doing a whole job or large 
portions of it. 

(3) Lines for setting down the ''detail opera- 
tions," or "units" into which any piece of work may 
be divided, followed by columns for entering the 
averages obtained from the observalionfi. 

(4) Squares for recording the readings of the stop 
watch when observing the times of these elements. 
If these squares are filled, additional records can be 
entered on the back. The size of the sheets, which 
should be of best quality ledger paper, is 8|- inches 
wide by 7 inches long, and by folding in the center 
they can be conveniently carried in the pocket, or 
placed in acase (see Fig. 3, page 153) containing one 
or more stop watches. 

This case, or "watch book," is another device of 
Mr. Thompson's. It consists of a frame work, con- 
taining concealed in it one, two, or three watches, 
whose stop and start movements can be operated by 
pressing with the fingers of the left hand upon the 
proper portion of the cover of the note-book with- 
out the knowledge of the workman who is being 

> Infonnatioa about time ^bady apparatus may be obtained iram 
Sanf Old E* Tbompeoo, NewUm Hlghlande, Mam. 
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ofaeerved. The frame is bound in a leather case 
Tesembling a pocket note-book, and has a place for 

the note sheets described. 

The writer does not believe at all in the policy 
of spying upon the workman when taking time 
observations for the purpose of time study. If the 
men observed aro to be tUHmatdy affected by the re^ 



suits of these observations, it is generally best to 
come out openly, and let them know that they are 
being timed, and what the object of the timing is. 
There are many cases, however, in which telling the 
workman that he was being timed in a minute way 
would only result in a row, and m defeating the 
whole object of the tuning; particularly when only 
a few time units are to be studied on one man's 
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work, and when this man will not be personally 
affected by the results of the observations. In these 
cases, the watch book of Mr. Thompson, holding 
the watches in the cover, is especially usefuL A 
good deal of judgment is required to know when to 
time openly, or the reverse. 

The operation selected for illustration on the note 
sheet shown in Fig. 2, page 151, is the excavation of 
earth with w^heelbarrow^, and the values given are 
fair averages of actual contract work where the wheel- 
barrow man fills his own barrow. It is obvious that 
similar methods of analyzing and recording may be 
applied to work ranging from unloading coal to 
skilled labor on fine machine tools. 

The method of using the note sheets for timing a 
workman is as follows: 

After entering the necessary descriptive matter at 
the top of the sheet, divide the operation to be timed 
into its elementary units, and write these units one 
after another under the heading ''Detail Operations." 
If the job is long and complicated, it may be ana- 
lyzed while the timing is going on, and the elemen- 
tary units entered then instead of beforehand. In 
wheelbarrow work as illustrated in the example 
shown on the note sheet, the elementary units con- 
sist of "fillmg barrow/' ''starting" (which includes 
throwing down shovd and lifting handles of bar- 
row), "wheehng full," etc. These units might have 
been further subdivided — the first one into time 
for loading one shovelful, or still further into the 
time for fiUing and the time for emptying each 
shovelful. The letters a, b, c, etc., which are printed, 
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ai6 simi^ for convenieQce in dewgnftting the de- 
ments. 

We are now ready for the stop watch^ which, to 
save clerical work, should be provkled with a deci- 
mal dial similar to that shown in Fig. 4. The 




Fiouu 4. — Stop Watch wrb 
DaciMAL Facb 



method of using tliis and recording the times de- 
pends upon the character of the time observations. 

In all cases, however, the stop watch times are 
recorded in the columns headed "Time" at the top 
of the right-hand half of the note sheet. These 
columns are the only place on the face of the sheet 
where stop watch readings are to be entered. If 
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more space is required for these times, they should 
be entered on the back of the sheet. The rest of 
the figures (except those on the left-hand side of the 
note sheet; which may be taken from an ordinaiy 
timepiece) are the results of calculation^ and may 
be made in the office by any clerk. 

As has been stated, the method of recording the 
stop watch observations depends upon the work 
which is being observed. If the operation consists 
of the same element repeated over and over, the 
thne of each may be set down separatdy; or, if the 
element is very small, the total time of, say, ten may 
be entered as a fraction, with the tune for all ten 
observations as the numerator, and the number of 
observ'ations for the denominator. 

In the illustration given on the note sheet, Fig. 2, 
the operation consists of a series of elements. In 
such a case, the letters designating each elementary 
unit are entered under the columns "Op," the stop 
watch is thrown to sero, and started as the man 
commences to work. As each new division of the 
operation (that is, as each elementary unit or unit 
time) is begun, the time is recorded. During any 
special delay the watch may be stopped, and started 
again from the same point, although, as a rule, Mr. 
Thompson advocates allowing the watch to run oon^ 
tinuously, and enters the time of such a stop, desig- 
nating it for convenience by the letter "Y." 

In the case we are considering, two kinds of ma- 
terials were handled — sand and clay. The time of 
each of the unit times, except the " filling," is the 
same for both sand and clay; hence, if we have suffi- 
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cient observations on either one of the materials, 
the only element of the other which requires to be 
timed is the loading. This illustrates one of the 
merits of the elementary i^ystem. 

The column "Av." is filled from the preceding 
column. The figures thus found are the actual net 
times of the different unit times. These unit times 
are averaged and entered in the "Time" column, on 
the lower half of the right-hand page, preceded, in 
the "No." column, by the number of observations 
which have been taken of each unit. These times, 
combined and compared with the gross times on the 
left-hand page, will determine the percentage lost 
in resting and other necessary delajre. A convenient 
method for obtaining the time of an operation, like 
picking, in which the quantity is difficult to measure, 
is suggested by the records on the left-hand page. 

The percentage of the time taken in rest and other 
necessary delays, which is noted on the sheet as, in 
this case, about 27 per cent., is obtdned by a com- 
parison of the average net "time per barrow" on the 
right with the "time per barrow" on the left. The 
latter is the quotient of the total time shoveling and 
wheeling divided by the number of loads wheeled. 

It must be remembered that the example given 
is simply for illustration. To obtain accurate avei^ 
age times, for any item of work under specified con- 
ditions, it is necessary to take observations upon a 
number of men, each of whom is at work under con- 
ditions which are comparable. The total number 
of observations which should be taken of any one 
elementaiy unit depends upon its variableness, and 
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abo upon Hs teqneocy of occ ui renee m m day's 

An expert observer can, on many kinds of work, 
time two or three men at the same time with the 
aame watch, or be caa operate two or three watches 
— one for each man. A note aheet can contain 
only a eompaiatiye^ few obeervatkma. It is not 
eonvenient to make it of laiger slae than the dimen- 
nons given, when a wateh-book is to be u^K-d, al- 
though it is perfectly feasible to make the horizontal 
rulings 8 lines to the inch instead of 5 lines to the 
inch as on the sample sheet. There will have to 
be, in ahnost all cases, a laige number of note sheets 
on the same subject. Some system must be arranged 
for eoQeeting and tabuhting these records. On 
Tables 2a and 2b (pages IGU and 161) is shown 
the form used for tabulating. The length should 
be either 17 or 22 inches. The height of the form 
is 11 inches. With these dimensions a fonn may 
be folded and filed with ordinary letter sheets (8| 
inches by 11 inches). The ruling which has been 
found most convenient is for the vertical divisions 
3 columns to 1| inches, while the horizontal lines 
are ruled 6 to the inch. The colunms may, or may 
not, have printed headings. 

The data from the note sheet in Fig. 2 (page 151) 
is copied on to the table for illustration. The first 
columns of the table are descriptive. The rest of 
them are arranged so as to include all of the unit 
times, with any other data which are to be averaged 
or used when studying the results. At the extreme 
light of the sheet the gross tames, including rest and 
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necessary delay, are recorded and the percentageB 
of rest are calculated. 

FoimuliB aie oonv^ent for combining the ele- 
mentB. For simplicity, in tfie example of barrow 

excavation, each of the unit times may be designated 

by the same letters used on the note sheet (Fig. 2) 
although in practise each element can best be desig- 
nated by the initial letters of the words describing it. 
Let 

a ~ time filling a barrow with aoy material. 
h - time prepanng to wheel. 
e B time wheeling full barrow 100 feet. 
d « time dumping and turning. 

e s» time returning 100 feet with empty barrow. 

/ = time dropping barrow and starting to shovel. 

p = time loosening one cubic yard with the pick. 

P s percentage of a day required to rest and neces- 
sary delays. 

L *> load of a barrow in cubic feet. 

B « time per cubic yard picking, loading, and wheel- 
ing any given kind of earth to any given 
distance when the wheeler loads his own 
barrow. 

Then 

distance hauled / . x 1 27\ . r»\ 

This general formula for barrow work can be 
sunplified by choosing average values for the con- 
stants, and substituting numerals for the letters 
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now representing them. Substituting the average 
values from the note sheet on Fig. 2 (page 151)^ our 
foimula becomes: 

B - (p + la + 0.18 + 0.17 + 0.16 + 

distance h auled oo . a oti\l 27\ , 
or 100 (0.22 + 0.26)J^j 1.27, 

B-^P + (a+O.51+(O.00tt)distaiifleliaiile(9^1.27 . (2} 

Formula 2 is apphcable to any kind of earth hauled 
by men working at the speeds recorded on the note 
sheet to any distance. 

For sandi still using the values given on tbe note 
sheet (Fig. 2): 

B - ^0 + [ 1.21 + 0.51 + 0.00i8 (distanoe hauled)]^^ 1.27, 

or 

B- 26^ + 0.071 (distance hauIecD (3) 

For a dO-loot haul: 

B - 25.86 + 0.071 (50) = 29.4 mill, as the time for one man to 
load and wheel one cubic yard of sand a distanoe of 50 
feet. 

In classes of work where the percentage of rest 
varies with the di£ferent elements of an operation 
it is most convenient to correct all of the elementary 
times by the proper percentages before combining 
them. Sometimes after having constructed a general 
formula, it may be solved by setting down the sub- 
stitute numerical values in a vertical column for 
direct addition. 



Digitized by 



SHOP MANAGEMENT 



163 



Table 3 (page 164) gives the times for throwing 
earth to different distances and different heights. 
It will be seen that for each special material the 
time for filling shovel remains tbe same regardless 
of the distance to which it is thrown. Each kind 
of material requires a different time for filling the 
shovel. The time throwing one shovelful, on the 
other hand, varies with the length of throw, but 
for any given distance it is the same for all of the 
earths. If the earth is of such a nature that it 
sticks to the shovel, this relation does not hold. 
For the dements of shoveling we have therefore: 

8 « time filling shovd and straightening up ready 
to throw. 

t = time throwing one shovelful. 

w — time walking one foot with loaded shovel. 

k;^= time returning one foot with empty shovel. 

L « load of a shovel in cubic feet. 

P a percentage of a day requured for rest and neoes- 

saiy delays. 
T = time for shoveling one cubic yard. 

Our formula, then, for handling any earth after 
it is loosened, is: 



r»(l« + *+(w + ti^)di8taiice carried] -7 JU -|- P). 



TMiere the material is simply thrown without 
walking, the formula becomes: 





If weights are used instead of vdumes: 
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Time flhovdiiur one ton -^(uA-t) ^^' 

The writer has found the printed form shown on 

the insert, Fig. 5 (opposite page 166), useful in study- 
ing unit times in a certain class of the hand work 
done in a machine shop. This blank is fastened to 
a thin board held in the left hand and resting on the 
left arm of the obeenrer. A stop watch is inserted 
in a small compartment attached to the back of the 
board at a point a little above its center, the face 
of the watch being seen from the front of the board 
through a small flap cut partly loose from the ob- 
servation blank. While the watch is operated by 
the fingers of the left hand, the right hand of the 
operator is at all times free to enter the time obser- 
vations on the blank. A pencil sketch of the work 
to be observed is made in the blank space on the 
upper left-hand portion of the sheet. In using this 
blank, of course, all attempt at secrecy is abandoned. 

The mistake usually made by beginners is that of 
failing to note in sufficient detail the various condi- 
tions surrounding the job. It is not at first appreci- 
ated that the wholework of the time observer isusdess 
if there is any doubt as to even one of these conditions. 
Such items, for instance, as the name of the man or 
men on the work, the number of helpers, and exact 
description of all of the implements used, even those 
which seem unimportant, such, for instance, as the 
diameter and length of bolts and the style of clamps 
used, the wdg^t of the piece upon which work is 
bemg done, etc. 

It is also desirable that, as soon as practicable 
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after taking a few complete sets of time observations, 
the operator should be given the opportunity of 
working up one or two sets at least by summing up 
the unit times and allowing the proper per cent, of 
rest, etc.| and putting them into practical use, either 
by oompariDg his results with the actual time of a 
job which is known to be done in fast time, or by 
setting a time ^diich a workman is to live up to. 

The actual practical trial of the time student's 
work is most useful, both in teaching him the neces- 
sity of carefully noting the minutest details, and on 
the other hand convincmg him of the practicability 
of the whole method, and in encouraging him in 
future work. 

In making time observations, absolutely nothing 
should be left to the memory of the student. Every 

item, even those which appear self-evident, should 
be accurately recorded. The writer, and the assist- 
ant who inamediately followed him, both made the 
mistake of not putting the results of much of their 
time study into use soon enough, so tibat many times 
observations which eictended over a period of months 
were thrown away, in most instances because of 
failure to note some apparently unimportant detail. 

It may be needless to state that when the results 
of time obsers^ations are first worked up, it will take 
far more thne to pick out and add up the proper 
unit times, and allow the proper percentages of rest, 
etc., than it originally did for tiie workman to do 
the job. This fact need not disturb the operator, 
however. It will be evident that the slow lame 
made at the start is due to his lack of experience, 
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and he must take it for granted later many 

short-cuts can be found, and that a man with an 
average memory will be able with practice to carry 
all of the important time units in his head. 

No system of time study can be looked upon as a 
success unless it enables the time obeerveTi after a 
reasonable amount of study, to predict with accuracy 
how long it should take a good man to do almost 
any job in the particular trade, or branch of a trade, 
to which the time student has been devoting himself. 
It is true that hardly any two jobs in a given trade 
are exactly the same and that if a time student were 
to follow the old method of studying and recording 
the whole time required to do the various jobs which 
came under his observation, without dividing them 
into their elements, he would make comparatively 
small progress in a lifetime, and at best would be- 
come a skilful guesscr. It is, however, equally true 
that all of the work done in a j^ven trade can be 
divided into a comparatively small number of ele- 
ments or units, and that with proper implements 
and methods it is comparatively easy for a skilled 
observer to determine the time required by a good 
man to do any one of these elementary units. 

Having carefully recorded the time for each of 
these elements, it is a simple matter to divide each 
job into its elementary units, and by adding ihea 
times together, to arrive accurately at the total 
time for the job. The elements of the art which at 
first appear most difficult to investigate are the per- 
centages which should be allowed, under different 
conditions, for rest and for accidental or unavoidable 
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delays. These elements can, however, be studied 
with about the same accuracy as the otbers. 
Perhaps the greatest difficulty rests upon the fact 

that no two men work at exactly the same sp>eed. 
The writer has found it best to take his time observa- 
tions on first-class men only, when they can be 
found; and these men should be timed when working 
at their best. Having obtained the best time of a 
first-class man, it is a simple matter to detennine 
the percentage which an average man will fall short 
of this maximum. 

It is a good plan to pay a first-class man an extra 
price while his work is being timed. When work- 
men once understand that the time study is beiog 
made to enable them to earn hi^^ier wages, the writer 
has found them quite ready to help instead of hin- 
dering him in his work. The division of a given job 
into its proper elementary units, before beginning 
the time study, calls for considerable skill and good 
judgment. If the job to be observed is one which 
will be repeated over and over again, or if it is one 
of a series of sunilar jobs which form an important 
part of the standard work of an establishment, or 
of the trade which is being studied, then it is best 
to divide the job into elements which are rudi- 
mentary. In some cases this subdivision should be 
carried to a point which seems at fiist glance almost 
absurd. 

For example, in the case of the study of the art 
of shoveling earths, referred to in Table 3, page 164, 
it will be seen that handling a shovelful of dirt is 
subdivided intO| 
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s H '^TiiD6 filling ahovcl and stnughteniiig 

up ready to throw," 
and t = ''Time throwing one shovelful." 

The first impression is that this minute subdivision 
of the work into elements, neither of which takes 
more than five or six seconds to perform, is little 
short of preposterous; yet if a rapid and thorou|[^ 
time study of the art of shoveling is to be made, 
this subdivision simplifies the work, and makes time 
study quicker and more thorough. 

The reasons for this are twofold: 

First. In the art of shoveling dirt, for instance, 
the study of fifly or sixty small elements, like those 
referred to above, will enable one to fix the exact 
time for many thousands of complete jobs of shovel- 
ing, constituting a very considerable proportion of 
the entire art. 

Second. The study of single small elements is 
simpler, quicker, and more certain to be successful 
than that of a large number of elements combined. 
The greater the length of time involved in a single 
item of time study, the greater will be the likelihood 
of interruptions or accidents, which will render the 
results obtained by the observer questionable or 
even useless. 

There is a considerable part of the work of most 
establishments that is not what may be called stand- 
ard work, namely, that which is repeated many 
times. Such jobs as this can be divided for time 
study into groups, each of which contains several 
rudimentary elements. A division of this sort will 
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be seen by referring to the data entered on face of 
note aheeti Fig. 2 (page 151). 

In this case, instead of obeervmg, first, the ''thneto 
fin a shovel," and then the time to ''throw it into a 

wheelbarrow," etc., a number of these more rudimen- 
tary operations are grouped into the single operation of 
a "Time filling a wheelbarrow with any mate- 
rial." 

This group of operations is thus studied as a 
whole. 

Another illustration of the degree of subdivision 

which is desirable will be found by referring to the 
inserts, Fig. 5 (opposite page 166). 

Where a general study is being made of the time 
required to do all kinds of hand work connected with 
and using machine tools, the items printed in detail 
should be timed singly. 

When some special job, not to be repeated many 
tunes, is to be studied, then several elementary items 
can be grouped together and Studied as a whole, in 
such groups for example as: 

(a) Getting job ready to set. 
(6) Setting work. 

(c) Setting tool. 

(d) Extra hand work. 

(e) Hemoving work. 

And in some cases even these groups can be further 
condensed. 

An illustration of the time units which it is de- 
sirable to sum up and properly record and index for 
a certain kind of lathe work is pven in Fig. 6» 
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The writer has found that when some jobs aie 
divided into their proper elements, certain of these 
dementaiy operations are so very small in time that 
It is difficult, if not impossible, to obtain accurate 

readings on the watch. In such cases, where the 
work consists of recurring cycles of elementary 
operations, that is, where a series of elementary 
operations is repeated over and over again, it is 
possible to take sets of observations on two or more 
of the successive elementary operations which occur 
in regular order, and from the times thus obtained 
to cak'ulate the time of each element. An example 
of this is the work of loading pig iron on to bogies. 
The elementary operations or elements consist of: 

(a) Picking up a pig. 

(6) Walking with it to the bogie. 

(r) Throwing or placing it on the bogie. 

(d) Returning to the pUe of pifips. 

Hero the length of time occupied in picking up the 
pig and throwing or placing it on the bogie is so small 
as to be difficult to time, but observations may be 
taken successively on the elements in sets of three. 
We may, in other words, take one set of observatioiis 
upon the combined tfane of the three elements num- 
bered 1, 2, 3; another set upon elements 2, 3, 4; 
another set upon elements, 3, 4, 1, and still another 
upon the set 4, 1, 2. By algebraic equations we may 
solve the values of each of the separate elements. 

If we take a jcyde consisting of five (5) elementary 
operations, a, 6, c, d, e, and let observations be taken 
on three of Uiem at a time, we have the equations: 
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b +c+d-B 
e +d + e''C 
d +e + a-D 

e +a + b^ E 

A'\-B + C'hD + E = S. 

We may solve and obtain: 

a = A -\- D — iS 
b -^B-hE — lS 
c » c A — iS 
d-' D + B — IS 
e -^ + C — iiS 

The writer was surprised to find, however, that 
while in some cases these equations were readily 
solved, in others they were impossible of solution. 
My friend, Mr. Carl G. Barth, when the matter was 
referred to him, eoon developed the fact that the 
number of elements of a cycle which may be observed 
together is subject to a mathematical law, which is 
expressed by him as follows: 

The number of successive dcfiients observed together 
must be prime to the total number of elements in the cycle. 

Namdyi the number of elements in any set must 
contain no factors; that is, must be divisible by no 
nmnbers which are contained in the total number of 
elements. The following table is, therefore, calcu- 
lated by Mr. Barth showing how many operations 
may be observed together in various cases. The last 
column gives the numbor of observations in a sot 
which will lead to the determination of the results 
with the minimum of labor. 



Digitized by Google 



174 



SHOP MANAGEMENT 



No. o( Opentiona 
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When time study is undertaken in a systematic 
way, it becomes possible to do greater justice in 
many ways both to cmplo^'ers and workmen than 
has been done in the past. For example, we .all 
know that the first time that even a skilled workman 
does a job it takes him a long^ time than is required 
after he is familiar with his work, and used to a 
particular sequence 'of operations. The practised 
time student can not only figure out the time in 
which a piece of work should be done by a good man, 
after he has become familiar with this particular 
job through practice, but he should also be able to 
state how much more time would be requured to do 
the same job when a good man goes at it for the first 
time; and this knowledge would make it possible 
to assign one time limit and price for new work, and 
a smaller time and price for the same job after being 
repeated, which is much more fair and just to both 
parties than the usual fixed price. 

As the writer has said several timesi the difference 
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between the best speed of a fiist-class man and the 
actual speed of the avera^ man is very great. One 
of the most difficult pieces of work which must be 
faced by the man who is to set the daily tasks is to 
decide just how hard it is wise for him to make the 
task. Shall it be fixed for a hrst-class man, and if 
not, then at what point between the first-class and 
the- average? One fact is dear, it should always be 
well above the perfonnance of the average man, once 
men will invariably do better if a bonus is offered 
them than they have done without this incentive. 
The writer has, in almost all cases, solved this part 
of the problem by fixing a task which require a 
first-dasB man to do his best, and then offering a 
good round premium. When this hig^ standard 
is set it takes longer to raise the men up to it. But 
it is surprising after all how rapidly they develop. 

The precise point between the average and the 
first-class, which is selected for the task, should 
depend largely upon the labor market in which the 
works is situated. If the worics were in a fine labor 
market, such, for instance, as that of Philaddpbia, 
there is no question that the hi^est standard should 
be aimed at. If, on the other hand, the shop re- 
quired a good deal of skilled labor, and was situated 
in a small country town, it might be wise to aim 
rather lower. There is a great difference in the labor 
markets of even some of the adjoining states in this 
oountry, and in one instance, in which the writer 
was aiming at a high standard in organizing a works, 
he found it necessary to import almost all of his men 
from a neighboring state before meeting with success. 
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Whether the bonus is given only when the work is 
done in the quickest time or at some point between 
this and the average lime, in aU eases the instractlon 
caid should state the best time in which the work 
can be done by a first-cUss man. There will then 
be no suspicion on the part of the men when a longer 
"bonus time" is allowed that the time student does 
not really know the possibilities of the case. For 
example, the mstruction card might read: 

Proper time 65 minutes 

Bonus given first time job is done. 108 minutes 

It is of the greatest importance that the man who 
has charge of assigning tasks should be perfectly 
straightforward in all of his dealings with the men. 
Neither in this nor in any other branch of the manage- 
ment should a man make any pretense of having 
more knowlege than he really possesses. He should 
impress the workmen with the fact that he is dead 
in earnest, and that he fully intends to know all about 
it some day; but he should make no claim to om- 
niscience, and should always be ready to acknowledge 
and correct an error if he makes one. This combi- 
nation of determination and frankness establishes 
a sound and healthy relation between the manage- 
ment and men. 

There is no class of work which cannot be profitably 
submitted to time study, by dividing it into its time 
elements, except such operations as take place in 
the head of the worker; and the writer has even seen 
a time study made of the speed of an average and 
first-class boy in solving problems in mathematics. 
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Clerk work can well be submitted to time study, and 
a daily task assigaed in work of this class which at 
fiist appears to be very misceUaneous in its character. 
One of the needs of modem management is that 

of literature on the subject of time study. The 
writer quotes as follows from his paper on "A Piece 
Bate System," written in 1895: 

"Practically the greatest need felt in an establish- 
ment wishing to start a rate-fixing department is the 
lack of data as to the proper rate of speed at which 
work should be done. There are hundreds of opera- 
tions which are common to most large establish- 
ments, yet each concern studies the speed problem 
for itself, and days of labor are wasted in what should 
be settled once for all, and recorded in a form which 
is available to all manufacturers. 

"What is needed is a hand-book on the speed with 
which work can be done, similar to the elementary 
engineering handbooks. And the writer ventures to 
predict that such a book will before long be forth- 
coming. Such a book should describe the best 
method of making, recording, tabulating, and index- 
mg time observations, smce much time and effort 
are wasted by the adoption of inferior methods." 

Unfortunately this prediction has not yet been 
realized. The writer's chief object in inducing Mr. 
Thompson to undertake a scientific time study of 
the various building trades and to join him in a 
publication of this work was to demonstrate on a 
large scale not only the dedrability of accurate 
time study, but the efficiency and superiority of the 
method of studying elementary units as outlined 
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above. He trusts that his object may be realized 
and that the publication of this book may be fol- 
lowed by similar works on other trades and more 
particularly on the details of machine shop practice, 
in which he is especially interested. 

As a machine shop has been chosen to illustrate 
the application of such details of scientific man- 
agement as time study, the planning department, 
functional foremanship, instruction cards, etc., the 
description would be far from complete without at 
least a brief reference to the methods employed in 
solving the tune problem for machine tools. 

The study of this subject involved the soluticm of 
four important problems: 

First. The power required to cut different kinds 
of metals with tools of various shapes when using 
different depths of cut and coarseness of feed, and 
also the power required to feed the tool under vaiy- 
ing conditions. 

Second. An investigation of the laws governing 
the cutting of metals with tools, chiefly with the 
object of determining the effect upon the best cutting 
speed of each of the following variables: 

(a) The quality of tool steel and treatment of 
tools (i.e., in heating, forging, and tempering them). 

(6) The shape of tool (%.€., the curve or line of the 
cutting edge, the lip angle, and clearance angle). 

(c) The duration of cut or the length of time the 
tool is required to last before being re-ground. 

(d) The quality or hardness of the metal being 
cut (as to its effect on cutting speed). 

(e) The depth of the cut. 
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(/) The thickness of the feed or shaving 

(g) The effect on cutting speed of using water or 
other cooling medium on the tool. 

Third, The best methods of analynng the driving 
and feeding power of machine tools and, after con- 
sidering their limitations as to speeds and feeds, of 
deciding upon the proper counter-shaft or other 
general driving speeds. 

Fourth, After the study of the firsti second, and 
third problems had resulted in the discovery of cer- 
tain dearly defined laws, which were eiaq>res8ed by 
mathematical formulae, the last and most difficult 
task of all lay in finding a means for solving the entire 
problci.i which should be so practical and simple as 
to enable an ordinary mechanic to answer quickly 
and accurately for each machine in the shop the 
question, ^'What driving speed, feed, and depth of 
cut will in each particular case do the work in the 
quickest time?" 

In 1881, in the machine shop of the Midvale Steel 
Company, the writer began a systematic study of 
the laws involved in the first and second problems 
above referred to by devoting the entire time of a 
large vertical boring mill to this work, with special 
arrangements for varying the drive so as to obtain 
any desired speed. The needed uniformity of the 
metal was obtained by usmg large locomotive tires 
of known chemical composition, physical properties 
and hardness, weighing from 1,500 to 2,000 pounds. 

For the greater part of the succeeding 22 years 
these experiments were carried on, first at Midvale 
and later in several other shops, under the general 
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direction of the writer, by his friends and assistants, 
six machines having been at various times especially 
fitted up for this purpose. 

The exact determination of these laws and thdr 
reduction to fonnuls have proved a slow but most 
interesting problem; but by far the most difficult 
undertaking has been the development of the methods 
and finally the appliances (i.e., slide rules) for making 
practical use of these laws after they were discovered. 

In 1884 the WTiter succeeded in making a slow 
solution of this problem with the help of his friend^ 
Mr. Geo. M. Sinclair, by indicatmg the values of 
these variables through curves and laying down one 
set of curves over another. Later my friend^ Mr. 
H. L. Gantt, after devoting about H years exclusively 
to this work, obtained a much more rapid and simple 
solution. It was not, however, until 1900, in the 
works of the Bethlehem Steel Company, that Mr. 
Carl G. Barthy with the assistance of Mr. Crantt 
and a small amount of help from the writer, succeeded 
in developing a slide rule by means of which the 
entire problem can be accurately and quickly solved 
by any mechanic. 

The difficulty from a mathematical standpoint of 
obtaining a rapid and accurate solution of this 
problem will be appreciated when it is remembered 
that twelve independent variables enter into each 
problem, and that a change in any of these will 
affect the answer. 

The instruction card can be put to wide and varied 
use. It is to the art of management what the draw- 
ing is to engineering, and, like the latter, should 
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vary in size and form according to the amount and 
variety of the information which it is to convey. 
In some cases it should consist of a pencil memoran- 
dum on a small piece of paper which will be sent 

directly to the man requiring the instructions, while 
in others it will be in the form of several pages of 
typewritten matter, properly varnished and mounted, 
and issued under the check or other record system, 
so that it can be used time after time. A descrip- 
tion of an instruction card of this kind may be useful. 

After the writer had become convinced of the 
economy of standard methods and appliances, and 
the desirability of relieving the men as far as possible 
from the necessity of doing the planning, while 
master mechanic at Midvale, he tried to get his 
assistant to write a complete instruction card for 
overhauling and cleanmg the boilers at regular 
periods, to be sure that the inspection was complete, 
and that while the work was thoroughly done, the 
boilers should be out of use as short a time as possible, 
and also to have the various elements of this work 
done on piece work instead of by the day. His 
assistant, not having undertaken work of this kind 
before, failed at it, and the writer was forced to do 
it himself. He did all of the work of chipping, 
cleaning, and overhauling a set of boilers and at the 
same time made a careful time study of each of the 
elements of the work. This time study showed that 
a great part of the time was lost owing to the 
constrained position of the workman. Thick pads 
were made to fasten to the elbows, knees, and hips; 
special tools and appliances were made for the various 
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details of the work; a complete list of the tools and 
implements was entered on the instraction card, 
each tool being stamped with its own number for 

identification, and all were issued from the tool 
room in a tool box so as to keep them together and 
save time. A separate piece work price was fixed 
for each of the elements of the job and a thorough 
inspection of each part of the work secured as it 
was completed. 

The mstruction card for this work filled several 
t3ipewritten pages, and described in detail the order 
in which the operations should be done and the exact 
details of each man's w^ork, with the number of each 
tool required, piece work prices, etc. 

The whole scheme was much laughed at when it 
first went into use, but the trouble taken was fully 
justified, for the work was better done than ever 
before, and it cost only eleven dollars to completely 
overhaul a set of 300 H.P. boilers by this method, 
while the average cost of doing the same work on 
day work without an instruction card was sixty-two 
dollars. 

Regarding the personal relations which should be 
maintained between employers and thdr men, the 
writer quotes the following paragraphs from a paper 
written in 1895. Additional experience has only 
served to confirm and strengthen these views; and 
although the greater part of this time, in his work of 
shop organization, has been devoted to the diflBcult 
and dehcate task of inducing workmen to change 
their ways of doing things he has never been opposed 
by a strike. 
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"There has never been a strike by men working 
under this system, although it has been applied at 
the Mid vale Steel Works for the past ten years; and 
the steel business has proved during this period the 
most fruitful field for labor organisations and strikes. 
And this notwithstanding the faet that the Midvale 
Company has never prevented its men from joining 
any labor organization. All of the best men in the 
company saw clearly that the success of a labor 
organization meant the lowering of their wages in 
order that the inferior men might earn more, and, 
of course, could not be persuaded to join. 

"I attribute a great part of this success in avoid- 
ing strikes to the high wages which the best men 
were able to earn with the differential rates, and to 
the pleasant feeling fostered by this system; but 
this is by no means the whole cause. It has for 
years be^ the policy of that company to stunulate 
the personal ambition of every man in their employ 
by promoting them either in wages or position 
whenever they deserved it and the opportunity 
came. 

''A careful record has been kept of each man's 
good points as well as his shortcomings, and one of 
the principal duties of each foreman was to make this 
careful study of his men so that substantial justice 

could be done to each. When men throughout 
an estabhshment are paid varying rates of day- 
work wages according to their individual worth, 
some being above and some below the average, it 
cannot be for the interest of those receiving high 
pay to join a union with the cheap men. 
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"No system of management, however good, should 
be applied in a wooden way. The proper personal 
relations should always be maintained between the 
employers and men; and even the prejudices of the 
workmen should be considered in dealing with them. 

^'The employer who goes through his works with 
kid ^oves on, and is never known to dirty his hands 
or clothes, and who either talks to his men in a 
condescending or patronizing way, or else not at 
all, has no chance whatever of ascertaining their 
real thoughts or feehngs. 

Above all is it desirable that men should be 
talked to on their own level by those who are over 
them. Each man should be encouraged to discuss 
any trouble which he may have, either in the works 
or outside, with those over him. Men would far 
rather even be blamed by their bosses, especially 
if the 'tearing out' has a touch of human nature 
and feeling in it, than to be passed by day after day 
without a word, and with no more notice than if th^ 
were part of the machinery. 

"The opportunity which each man should have 
of airing his mind freely, and having it out with his 
employers, is a safety-valve; and if the superin- 
tendents are reasonable men, and listen to and treat 
with respect what their men have to say, there is 
absolutely no reason for labor unions and strikes. 

''It is not the large charities (however generous 
they may be) that are needed or appreciated by 
workmen so much as small acts of personal kindness 
and sympathy, which establish a bond of friendly 
feeling between them and their employers. 
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"The moral effect of this system on the men is 
marked. The feeling that substantial justice is 
being done them renders them on the whole much 
more manly, straightforward, and truthful. They 
work more cheerfully, and are more obliging to one 
another and their employers. Th^ are not soured, 
as under the old system, by brooding over the In- 
justice done them; and their spare minutes are not 
spent to the same extent in criticising their em- 
ployers." 

The writer has a profound respect for the workmg 
men of this country. He is proud to say that he 
has as many firm friends among them as among his 
other friends who were bom in a different class, and 

he believes that quite as many men of fine character 
and ability are to be found among the former as in 
the latter. Being himself a college educated man, 
and having filled the various positions of foreman, 
nuister mechanic, chief draftsman, chief engineer, 
general superintendent, general manager, auditor, 
and head of the sales' department, on the one hand, 
and on the other hand having been for several years 
a workman, as apprentice, laborer, machinist, and 
gang boss, his sympathies are equally divided be- 
tween the two classes. 

He is firmly convinced that the best interests of 
workmen and their employers are the same; so that 
in his criticism of labor unions he feels that he is 
advocating the interests of both sides. The fol- 
lowing paragraphs on this subject are quoted from 
the paper written in 1895 and above referred to: 

''The author is far from taking the view hekl by 
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many manufacturers that labor unions are an almost ' 

unmitigated detriment to those who join them, as ^ 
well as to employers and the general public. 

"The labor unions — particularly the trades unions 
of England — have rendered a great serv ice, not 
only to their members, but to the world, in shortening 
the hours of labor and in modifying the hArdahips 
* and improving the conditions of wage workess. 

"In the writer's judgment the system of treating 
with labor unions would seem to occupy a middle 
position among the various methods of adjusting 
the relations between employers and men. 

"When employers herd their men together in 
classes, pay all of each class the same wa^es, and 
oflFer none of them any inducements to work harder 
or do better than the average, the only remedy for 
the men hes in combination ; and frequently the only 
possible answer to encroachments on the part of 
their employers is a strike. 

"This state of affams is far from satisfactory to 
either employers or men, and the writer believes the 
system of regulating the wages and conditions of 
emplo>Tiient of whole classes of men by conference 
and agreement between the leaders of unions and 
manufacturers to be vastly inferior, both in its moral 
effect on the men and on the material interests of 
both parties, to the plan of stimulating each work- 
man's ambition by paying him according to his 
individual worth, and without limiting him to tiie 
rate of work or pay of the average of his class." 

The amount of work which a man should do in 
a day, what constitutes proper pay for this work. 
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and the maximum number of hours per day which 
a man should work, together form the most important 
elements which are discussed between workmen and 
thdr employers. The writer has attempted to show 
that these matters can be much better determined 
by the expert time student than by either the union 
or a board of directors, and he firmly believes that 
in the future scientific time study will establish 
standards which will be accepted as fair by both 
sides. 

There is no reason why labor unions should not 
be so constituted as to be a great help both to 
employers and men. Unfortunately, as they now 

exist they are in many, if not most, cases a hinder^ 
ance to the prosperity of both. 

The chief reasons for this would seem to be a 
failure on the part of the workmen to understand 
the broad principles which affect their best interests 
as well as those of their employers. It is undoubtedly 
true, however, that employers as a whole are not 
much better informed nor more interested in this 
matter than their workmen. 

One of the unfortunate features of labor unions 
as they now exist is that the members look upon the 
dues which they pay to the union, and the time that 
they devote to it, as an investment which should 
bring them an aimual return, and they feel that 
unless they succeed in getting either an increase in 
wages or diorter hours every year or so, the money 
which they pay into the union is wasted. The 
leaders of the unions realize this and, particularly 
if they are paid for their services, are apt to spend 



Digitized by Google 



188 



SHOP MANAGEMENT 



oonfflderable of their time scaring up grievances 
whether they exist or not This naturally fosters 
antagonism instead of friendshij) between the two 
sides. There are, of course, marked exceptions to 
this rule; that of the Brotherhood of Locomotive 
Engineers being perhaps the most prominent. 

The most serious of the delusions and faliaeies 
under which worionen, and particularly those in 
many of the unions, are suffering is that it is for 
their interest to limit the amount of work which a 
man should do in a day. 

There is no question that the greater the daily 
output of the avera|5e mdividual in a trade the 
greater will be the average wages earned in the trade, 
and that in the long run turning out a large amount 
of work each day will give them higher wages, 
steadier and more work, instead of throwing them 
out of work. The worst thing that a labor union 
can do for its members in the long run is to limit 
the amount of work which they allow each woiteian 
to do in a day. If their employers are in a competi- 
tive business, sooner or later those oompetiton 
whose workmen do not limit the output will take 
the trade away from them, and they will be thrown 
out of work. And in the meantime the small day's 
work which they have accustomed themselves to do 
demoralizes them, and instead of developing as men 
do when they use their strength and faculties to the 
utmost, and as men should do from year to year, 
they grow lazy, spend much of their time pitying 
themselves, and are less able to compete with other 
men. Forbidding their members to do more than 
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a given amount of work in a day has been the greatest 
mistake made by the Knglish trades unions. The 
whole of that country is suffering more or less from 
this error now. Their workmen are for this reason 
receiving lower wages than they might get, and in 
many cases the men, under the influence of this 
idea, have grown so slow that they would find it 
difficult to do a good day's work even if public 
opinion encouraged them in it. 

In forcing their members to work slowly th^ use 
certain cant phrases which sound most plausible 
until their real meaning is analysed. They con- 
tinually use the expression, "Workmen should not 
be asked to do more than a fair day's work," which 
sounds right and just until we come to see how it 
is applied. The absurdity of its usual apphcation 
would be apparent if we were to apply it to animals. 
Suppose a contractor had in his stable a miscellar 
neous collection of draft animals, including small 
donkeys, ponies, light horses, carriage horses and 
fine dray horses, and a law were to be made that 
no animal in the stable should be allowed to do more 
than ''a fair day's work'' for a donkey. The in- 
justice of such a law would be apparent to every 
one. The trades unions, almost without an exception, 
admit all of those in the trade to membership — 
providing they pay their dues. And the difference 
between the first-class men and the poor ones is 
quite as great as that between fine dray horses and 
donkeys. In the case of horses this difference is 
well known to eveiy one; with men, however, it 
is not at all generally recognised. When a Uhot 
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union, under the cloak of the expression fair 
day's work," refuses to allow a first-class man to do 
any more work than a slow or inferior workman can 
do, its action is quite as absurd as limiting the work 
of a fine dray horse to that of a donkey would be. 

Promotion, high wages, and, in some cases, shorter 
hours of work are the legitimate ambitions of a 
workman, but any scheme which curtails the output 
should be recognized as a device for lowering wages 
in the long run. 

Any limit to the maximum wages which men are 
allowed to earn in a trade is equally injurious to their 
best interests. The "minimum wage" is the least 
harmful of the rules which are generally adopted by 
trades unions, though it frequently works an injustice 
to the better workmen. For example, the writer 
has been used to having his machinists earn all the 
way from $1.50 to seven and eight dollars per day^ 
according to the individual worth of the men. Sup- 
posing a rule were made that no machinist should be 
paid less than $2.50 per day. It is evident that if an 
employer were forced to pay $2.50 per day to men 
who were only worth $1.50 or $1.75, in order to 
compete he would be obliged to lower the wages of 
those who in the past were getting more than $2.50, 
thus pulling down the better workers in order to 
raise up the poorer men. Men are not bom equal, 
and any attempt to make them so is contrary to 
nature's laws and will fail. 

Some of the labor unions have succeeded in per- 
suading the people in parts of this country that there 
is something sacred in the cause of union labor and 
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that, in the interest of this cause, the union should 
receive moral support whether it is right in any 
particular case or not. 

Union labor is sacred just so long as its acts are 
fair and good, and it is damnable just as soon as its 
acts are bad. Its rights are pieciaely thcNse of non- 
union labor, neither greater nor less. The boycott, 
the use of force or intimidation, and the oppression 
of non-union workmen by labor unions are damnable; 
these acts of tyranny are thoroughly un-American 
and will not be tolerated by the American people. 

One of the most interestmg and difficult problems 
ccnmected with the art of management is how to 
persuade union men to do a full day's work if the 
union does not wish them to do it. I am glad of 
the opportunity of saying what I think on the matter, 
and of explaining somewhat in detail just how I 
should expect, in fact, how I have time after time 
induced union men to do a large day's work^ quite 
as large as other men do. 

In dealing with union men certain general principles 
should never be lost sight of. These principles are 
the proper ones to apply to all men, but in dealing 
with union men their application becomes aU the 
more imperative. 

First. One should be sure, beyond the smallest 
doubt, that what is demanded of the men is entirely 
just and can surely be accomplished. This cer- 
tainty can only be reached by a minute and thorough 
time study. 

Second. Exact and detailed directions should be 
given to the workman telling himi not in a general 
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way but specifying in every small particular, just 
what he is to do and how he is to do it. 

Third, It is of the utmost importance in starting 
to make a change that the energies of the manage- 
ment should be centered upon one single workman^ 
and that no furdier attempt at improv)racient should 
be made until entire success has been secured in 
this case. Judgment should be used in selecting 
for a start work of such a character that the most 
clear cut and definite directions can be given regard- 
ing it, so that failure to carry out these directions 
will constitute direct disobedience of a smgle, 
straightforward order. 

Fourih. In case the workman fails to carry out 
the order the management should be prepared to 
demonstrate that the work called for can be done by 
having some one connected with the management 
actually do it in the time called for. 

The mistake which is usually made in deaUng with 
union men, lies in giving an order which affects a 
number of workmen at the same time and in laying 
stress upon the increase in the output which is de- 
manded instead of emphasizing one by one the 
details which the workman is to carry out in order 
to attain the desired result. In the first case a clear 
issue is raised: say that the man must turn out fifty 
per cent, more pieces than he has in the past, and 
therefore it will be assumed by most people that he 
must work fifty per cent, haniter. In this issue the 
union is more than likely to have the sjTnpathy of 
the general public, and they can logically take it 
up and fight upon it. If, however, the workman is 
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given a series of plain, simple, and reasonable orders, 
and is offered a premium for carrying them out, the 
union will have a much more difficult task in defend- 
ing the man who disobeys them. To illustrate: If 
we take the case of a comphcated piece of machine 
work which is bdng done on a lathe or other machine 
tool, and the workman is called upon (under the 
old type of management) to increase his output by 
twenty-five or fifty per cent, there is opened a field 
of argument in which the assertion of the man, 
backed by the union, that the task is impossible or 
too hard, will have quite as much wdght as that 
of the management. If, however, the management 
begins by analysmg in detail just how each section 
of the work should be done and th«a writes out com- 
plete instructions specifying the tools to be used in 
succession, the cone step on which the driving belt 
is to run, the depth of cut and the feed to be used, 
the exact manner in which the work is to be set in 
the machine, etc., and if before starting to make any 
change they have trained in as functional foremen 
several men who are particularly expert and well 
informed in their specialities, as, for instance, a 
speed boss, gang boss, and inspector; if you then 
place for example a speed boss alongside of that 
workman, with an instruction card clearly written 
out, stating what both the speed boss and the man 
whom he is instructing are to do, and that card says 
you are to use such and such a tool, put your driving 
belt on this cone, and use this feed on your machine, 
and if you do so you will get out the work in such 
and such a time, I can hardly conceive of a case in 
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which a union could prevent the boss from ordering 
the man to put his driving belt just where he said 
and using just the feed that he said, and in doing that 
the workman can hardly fail to get the work out on 
time. No union would dare to say to the manage- 
ment of a works, you shall not run the machine with 
the belt on this or that cone step. They do not 
come down specifically in that way; they say, 
"You shall not work so fast," but they do not say, 
"You shall not use such and such a tool, or run with 
such a feed or at such a speed.'' However much 
they might like to do it, they do not dare to hitei^ 
fere specifically in this way. Now, when your 
single man under the supervison of a speed boss, 
gang boss, etc., runs da}' after day at the given speed 
and feed, and gets work out in the time that the 
instruction card calls for, and when a premium is 
kept for him in the office for having done the work 
in the reqmred tune, you begin to have a moral 
suadon on that workman which is very powerful 
At first he won't take the premium if it is contrary 
to the laws of his union, but as time goes on and it 
piles up and amounts to a big item, he will be apt 
to step into the office and ask for his premium, and 
before long your man will be a thorough convert to 
the new system. Now, after one man has been per- 
suaded, by means of the four functional foremen, etc., 
that he will earn more money under the new system 
than under the laws of the union, you can then take 
the next man, and so convert one after another right 
through your shop, and as time goes on public opinion 
will swing around more and more rapidly your way. 
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I have a profound respect for the workmen of the 
United States; they are in the main sensible men — 
not all of them, of course, but they are just as sensi- 
ble as are those on the side of the management. 
There are some fools among them; so there are 
among the men who manage industrial plants. They 
are in many respects misguided men, and they 
require a great deal of information that they have 
not got. So do most managers. 

All that most workmen need to make them do 
what is rig^t is a series of proper object lessons. 
When th^ are convinced that a i^ystem is offered 
them which wiU yield them larger returns than the 
union provides for, they will promptly acquiesce. 
The necessary object lessons can best be given by 
centering the efforts of the management upon one 
spot. The mistake that ninety-nine men out of a 
hundred make is that they have attempted to in- 
fluence a large body of men at once instead of taking 
one man at a tune. 

Another important factor is the question of time. 
If any one expects large results in six months or a 
year in a very large works he is looking for the 
impossible. If any one expects to convert union 
men to a higher rate of production, coupled with 
high wages, in six months or a year, he is expecting 
next to an impossibility. But if he is patient enou^ 
to wait for two or three years, he can go among 
almost any; set of workmen in the country and get 
results. 

Some method of disciplining the men is unfortu- 
nately a necessary element of all systems of manage- 
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meat. It is important that a consistent, carefully 
considered plan should be adopted for this as for 
all other details of the art. No system of discipliBe 
Is at an complete which is not sufficiently broad to 

cover the great variety in the character and dis- 
position of the various men to be found in a shop. ' 

There is a large class of men who require really 
no discipline in the ordinary acceptance of the tem; 
men who are so sensitive, consdentioiis and desirooB 
of doing just what is ri|^t that a suggestion, a few 
words of explanation, or at most a brotheriy ad- 
monition is all that they require. In all cases, j 
therefore, one should begin with ever>^ new man by 
talking to him in the most friendly way, and thi^ j 
should be repeated several times over until it is I 
evident that mild treatment does not produce the 
desired effect. v 

Certain men are both thick-skinned and coarw- j 
grained, and these individuals are apt to mistake a ■ 
mild manner and a kindly way of saying things for i 
timidity or weakness. With such men the severity 
both of words and manner should be gradually 
increased until either the desired result has beak 
attained or the possibilities of the English languflgB 
have been exhausted. 

Up to this point all systems of discipline shouM / 
be alike. There will be found in all shops, however, > 
a certain number of men with whom talk, cither 
mild or severe, will have little or no effect, unless it 
produces the conviction that something more tan- 
gible and disagreeable will come next. The question 
is what this something shall be. I 
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Discharging the men is, of course, effective as far 
as that individual is concerned, and* this is in all 
cases the last step; but it is desirable to have 

several remedies between talking and discharging 
more severe than the one and less drastic than the 
other. 

Usually one or more of the following expedients 
are adopted for this purpose: 

First. Lowering the man's wages. 

Second, Laying him off for a longer or shorter 

period of time. 

Third. Fining him. 

Fourth, Giving him a series of ''bad marks/' and 
when these sum up to more than a given number 
per week or month, applying one or the other of the 
first three remedies. 

The general objections to the first and second 
expedients is that for a large number of offenses they 
are too severe, so that the disciplinarian hesitates 
to apply them. The men £nd this out, and some of 
them will take advantage of this and keep much of 
the time close to the limit. In laying a man off, also, 
the employer is apt to suQ^er as much in many cases 
as the man, through having machinery lying idle or 
work delayed. The fourth remed}^ is also objection- 
able because some men will deliberately take close 
to their maximum of ''bad marks." 

In the writer's experience, the fining system, if 
justly and properly applied, is more effective and 
much to be preferred to either of the others. He 
has applied this system of discipline in various works 
with uniform success over a long period of years, and 
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SO far as he knows, none of those who have tried it 
under his directions have abandoned it. 

The success of the hniiig i^stem depends upon two 
elements: 

Fvni, The impartiality, good judgment and ju8> 
tice with which it is applied 
Second. Every cent of the fines imposed should 

in some form be returned to the workmen. If any 
part of the fines is retained by the company, it is 
next to impossible to keep the workmen from believ- 
ing that at least a part of the motive in fining them 
is to make money out of them; and this thought 
works so much hann as to more than overbalance 
the good effects of the system. If, however, all of 
the fines are in some way promptly returned to the 
men, they recognize it as purely a system of discipline, 
and it is so direct, effective and uniformly just that 
the best men soon appreciate its value and approve 
of it quite as much as the company. 

In many cases the writer has first fonned a mu- 
tual beneficial association among the employ^, to 
which all of the men as well as the company con- 
tribute. An accident insurance association is much 
safer and less hable to be abused than a general 
sickness or Ufe insurance association; so that, when 
practicable, an association of this sort should be 
formed and managed by the men. All of the fines 
can then be turned over each week to this association 
and so find their way directly back to the men. 

Like all other elements, ^e fining system should 
not be plunged into head first. It should be worked 
up to gradually and with judgment, choosing at 
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first only the most flagrant cases for fining and those 

offenses which affect the welfare of some of the other 
workmen. It will not be properly and most effec- 
tively applied until small offenses as well as great 
receive their appropriate fine. The writer has fined 
men from one cent to as high as sixty dollars per 
fine. It is most unportant that the fines should be 
applied absolutely impartially to all employes, high 
and low. The writer has invariably fined himself 
just as he would the men under him for all offenses 
committed. 

The fine is best applied in the form of a request 
to contribute a certain amount to the mutual bene- 
ficial association, with the understanding that unless 
this request Is complied with the man will be dis- 
charged. 

In certain cases the fining system may not produce 
the desired result, so that coupled with it as an 
additional means of disciplining the men should 
be the first and second expedients of 'lowering 
wages'.' and "laymg the men off for a longer or 
shorter time." 

The writer does not at all depreciate the value 

of the many semi-philanthropic and paternal aids 
and improvements, such as comfortable lavatories, 
eating rooms, lecture halls, and free lectures, night 
schools, kindergartens, baseball and athletic grounds, 
village improvement societies, and mutual beneficial 
associations, unless done for advising purposes. 
This kind 61 so-called welfare work all tends to im- 
prove and devate the workmen and make life better 



Digitized by Google 



20O 



SHOP ICANAGBICENT 



worUi living. Viewed from the managers' stand- 
point they are valuable aids in making more intelli- 
gent and better workmen, and in promoting a kindly 
feeling among the men for their employers. They 
are, however, of distinctly secondary importance, 
and should never be allowed to engross the attention 
of the superintendent to the detriment of the more 
important and fundamental elements of manage- 
ment. They should come in all establishments, 
but they should come only after the great problem 
of work and wages has been permanently settled 
to the satisfaction of both parties. The solution of 
this problem will take more than the entire time of 
the management in the average case for several 
years. 

Mr. Patterson, of Hie National Cash Register 

Ck>mpany, of Dayton, Ohio, has presented to the 

world a grand object lesson of the combination of 
many philanthropic schemes with, in many respects, 
a practical and efficient management. He stands 
out a pioneer in this work and an example of a kind- 
hearted and truly successful man. Yet I feel that 
the recent strike in his works demonstrates all the 
more forcibly my contention that the establishment 
of the semi-philanthropic schemes should follow 
instead of preceding the solution of the wages ques- 
tion; unless, as is very rarely the case, there are 
brains, energy and money enough available in a 
company to establish both elements at the same 
time. 

Unfortunately there Is no school of management. 
There is no single establishment where a relatively 
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large part of the details of management can be seen, 
which represent the best of their kinds. The finest 
developments are for the most part isolated, and in 
many caees almost buried with the mass of rubbish 
which surrounds them. 

Among the many improvements for which the 
originators will probably never receive the credit 
which they deserve the following may be mentioned. 

The remarkable system for analyzing all of the 
work upon new machines as the drawings arrived 
from the draftmg-room and of directing the move- 
ment and grouping of the various parts as they 
progressed through the shop, which was developed 
and used for several years by Mr. Wm. H. Thorne, 
of Wm. Sellers & Co., of Philadelphia, while the 
company was under the general management of Mr. 
J. Sellers Bancroft. Unfortunately the full benefit 
of this method was never realised owing to the lack 
of the other functional elements which should have 
accompanied it. 

And then the emplo\'ment bureau which forms 
such an important element of the Western Electric 
Company in Chicago; the complete and effective 
system for managing the messenger boys introduced 
by Mr. Almon Emrie while superintendent of the 
IngersoU Sargent Drill Company, of Easton, Pa.; 
the mnemonic system of order numbers invented 
by Mr. Oberlin Smith and amplified by Mr. Henry 
R. Towne, of The Yale & Towne Company, of Stam- 
ford, Conn.; and the system of inspection intro- 
duced by Mr. Chas. D. Rogers in the works of the 
American Screw Company, at Providence, R. I. 
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and the many good points in the apprentice system 
developed by Mr. Vauclain, of the Baldwin Loco- 
motive Works, of Philadelphia. 

The card system of shop returns invented and 
introduced as a complete i^tem by Captain Henry 
Metcalfe, U. S. A., in the govemment ahops of the 
Fhmkf ord Arsenal represents another such distinct 
advance in the art of management. The writer 
appreciates the diflSculty of this undertaking as he 
was at the same time engaged in the slow evolution 
of a similar system in the Mid vale Steel Works, 
which, however, was the result of a gradual develop- 
ment instead of a complete, well thought out inven- 
tion as was that of Captain Metcalfe. 

The writer is indebted to most of these gentlemen 
and to many others, but most of all to the Midvale 
Steel Company, for elements of the system which 
he has described. 

The rapid and successful application of the general 
principles involved in any system will depend largely 
upon the adoption of those details which have be^ 
found in actual service to be most useful. There 
are many such elements which the writer feels should 
be described in minute detail. It would, however, 
be improper to burden this record with matters 
of such comparatively small importance. 
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A Piece Rate System, 58.. 

Ability, ritdng through especial^ HL 

Accident insurance associations, 

119. 120 198. 
American Machinist cited, 38i 
American Screw Works, 73. 
American Society of Mechanical 

Engineers, 5, 37, 58, 80. 
Analysis of ordere K>r machines, 

ill. 112; of inquiries for new 

work,TTl, 114. 
Apprentice system of Mr. Vauclain, 

202. 

Assembling sheet for time study, 
100. IM. 

Average man, work of, compared 
with first-class man, 24. 28. ML 

Balance clerk, duties of, 113, 114^ 

Barth, Carl G., law of cycle of oper- 
ations discovered by, 173; de- 
veloped a slide rule, 180^ 

Belts the tightening of, 125, I2fi. 

Bench work, time study for, 111- 

iia. 

Bethlehem Steel Co., 46; case of, 
used in illustration of shop man- 
agement, 46^56, 73; functional 
foremanshin m, 105, 106; concen- 
tration of departments m, 1 10 

Bicycle balls, inspection of, 85-90. 

Bonus, men do better when it is 
offered, 175; time, IZfi. 

Bosses, gang, duties of, in military 
type Of organization, 96-98; eight 
imder functional management, 
99. 100; executive functional, 
Tour types of, lOOj gang, 100. 101; 
speed, 101; inspectors, 101 ; re- 
pair, lOlj 102; of the planning 
room, four types of, 102; im- 
provement due to introduction 
of, 108; and over-foremen, in 
system of functional foreman- 
ship, ICW, 109. 

Boycott,"the, IflL 



Change in management. See Man- 
agement, change in. 

Chemical manuiactories, case of 
rival used as il ustration, UL 

Clerks, order of work and route, 
duties of, 102; instruction card, 
duties of. 102, 103j time and cost, 
duties of, 103. 

Contract system, 35^ 

Cooperation, quotation on, from A 
Piece Rale System, 37j no scope 
for persona] ambition in, 37] re- 
moteness of the reward, 3/ . 

Cost, of items manufactured, en- 
tered in planning room, 115; of 
production, lowered by scparat- 
mg brain work from manual 
labor, 12L 

Cycles of elementary operations, 
172; mathematical law of, 173. 

m: 

Day work, ^ task work applied to 
TL 

Deceit involved in soldiering, 35^ 4L 
Details must be carefully standard- 
ized, 05. 

Differential rate system of piece 
work, 58, 76; compared with 
task work witt a Ixjnus, 76-80; 
applied to inspection of bicycle 
balls, 85-90; applied to large en- 
gineering establishment, 92-94. 

Dwciplinarian, shop, duties of, 103, 
104, im 

Disciplining of men, 195-199. 

Dividends, relation between the 
payment of, and shop manage- 
ment, 19, 

Dodge, James M., 80, 143. 

Dollar, the, fi. 

Drifting, objection made to the use 
of the word, 4L 



Economy in industrial engineering, 
6. 7. 
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Employers and men, peraooal 
relations between, 21^ 22. 182- 

Employment bureau, 118, 110. 

Emrie, Alnion, hiH system fur man- 
aging messenger boys, 2QL 

Engineer as an Economist, the, 5. 

Engineering, analogy between mod- 
em methods of shop management 
and modem, 

£Ixceptiun principle, example of, 
109; coming more and more into 
use, 120. 

Executive fimcUonal bosses, duties 

of, iWV-iitt 
Expense exhibits, 115. 

Fining gystem, 197-199. 

Fir8t^*Ia88 man, his work compared 
with average man's, 24^ 25, 50 : 
wages of, 25i 27; conditions of 
development, treatment of at 
Bethlenem SteeiCo., Si 

Forrmanship, functional. See Func- 
tional foreman&hip. 

Foremen, their duties under miU> 
tary type of organization, 94; 
functional, 98, 99^ 108. 109; the 
8ele<>ting and training of, 138- 
140; best to begin by training in 
the full number of, 140; difficulty 
of selecting in advance those who 
are likely to prove successful as, 
140, 141 : different types of men 
should be chosen as, 141-143; 
innpc«ctor first to be chosen, IM. 

Formula; in time study, 159, 162, 
163, Ifii 

Four principles of good shop man- 
agement, 63, 64, 69, 70, ZL T/L 

Functional bosses. execuTive, duties 
of, 90, 102; of the planning room, 
dutiw 6riQ2za!M. 

Functional foremanship, advan- 
tAsen of, 104, 105; how to realize 
full pnstiihihtiefi of, 105, 106; in 
limited use, 106; managers apol- 
ogize for, 106: introduced into 
Mid vale SteerCo., 107; best way 
to introduce, 107. lOS; and over- 
foremen, 108, 109; analogy of, to 
mana{?ement of large school, 109; 
selection and training of foremen, 
138-140; a difficulty in introduc- 
ing. 145; objected to, lifi, jS«e 
Foremen. 



Functional management, what h 

con^ts in, 99, itM), 

Gang bosses, duties of^ in militarT 
type of organization, 96-98; 
duties of, in functional manage- 
ment, 100, 101 ; improvement 
due to introduction of, IPS. 

Gantt, H. L., 70i 77j ISO. 

Halsey, F. A., ^ quoted, 42. 
Hand work, time study for, 111=112, 

High pay for success, tM. 

High wages and low labor oo«t the 
foundation of the best shop man- 
agemejit, 22, 23, 25. 27. 46; 
principles to be~Tollowed to ob- 
tain, iia. 

Improvement of system on plant, 
120. 

Information bureau, 116. 
Inspectors, duties of, 101 ; improve^ 

ment due to introduction of, IPS; 

first to be chosen. 144. 
Instmction card, for lathe wort, 

171; description of, 1SO-1S2. 
Instmction card, clerks, duties of, 

102. 103. 

Insurance associations, accident, 
119, 1^ 19S. 

Labor cost low, the foundation of 

the best shop management, 22; 

conditions of nigh and low, 23. 
Labor unions, 186-194; the ideal 

66, 52. 
Large daily task, 6^ 
Lathe work, instmction card for, 

12L Limiting of amount of work 

by unions, 188. 180. 
Loafing, 30. 

Loss in case of failure, 64. 

Machine tools, methods employed 
in solnng the time problem for, 
178. iia. 

Machines, analysis of orders for, 
111, 112; time study for opera- 
tions done by. 111, 113. 

Machinist, in system of functional 
foremanship, 146. 

Maintenance of system and plant, 
116-118. 

Man, well-rounded, qualities which 
go to make up, 9^ 
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Manageroent, Shop, unevennen in 

development of its elements, 17- 
19; lack of apparent relation be- 
tween, and tne payment of divi- 
dends, 17. 19^ 20: rise of men of 
especial abiTItyrTy ; master spirit 
in, 18j should belookod upon as 
an art, 18^ 60, 63; elements of the 
successful, 19] in this country 
behind modem management, ^ 
art of, defined, 21: relation Be- 
tween employer and men, 21 ff.; 
high wages and low labor cost 
the foundation of the best, 22^ 63j 
ignorance in regard to the amount 
of time required for work, 24, 30, 
34; indifference to proper By»- 
tems, 30; indifference toward the 
men, contract system, 35; 
failure of cooperative expen- 
ments, 37^ 38; Towne-Halsey 
system ofT compared with task 
system, 42-45; accurate time 
study the basis of good, 46. SS: 
example of. at Betnlehecnoteel 
Co., 46-56; old and modem 
methods compared, 59; diffi- 
culties of radical changes in, 
60. 64; managers too over- 
whelmed by work to give thought 
to, 6\j 62; a good organization of 
more importance than a good 
plant, 62] four principles which 
should M followed to unite high 
wages with low labor cost, 63^ 
64, 6£L 70, 7L 75] a large daily 
task desirable, 63, 69; standard 
conditions, 64, hi^ pay for 
success, 64.~70;~lo8s m case of 
failure, 64, 71] nocoasity and 
economy^! a planning depart- 
ment, 64-67; analogy between 
modem engineering and modem 
methods of, 66-(>S ; freedom from 
strikes under scientific, 68; task 
system, 69^ 76, 80; differential 
rate system, 76-94; shops under- 
officered, 94. 

Change in, functional manage- 
ment, 98r-100; should not be 
made without foresight of what 
is involved, 128-130; obiect of, 
130, 131; men must be, brought 
to see what is meant by, 131. 
132; instmction of men as re- 
gards, 132, 133; men must rise 



from one plane of efficiency to 

another, 133. 134; should be 
made gradually, 134, 135; chanse 
in. the first step of should be the 
selection of competent reorgan- 
izer, 135, 136; wnere beginnmgs 
should be made in, 136-138: the 
selecting and training of ^unc- 
tional foremen, 138; inspectors 
first to be chosen^ 144 ; the task 
idea, 144, 145j a difficulty in, 145. 

Master spiritTnse of, from humble 
position, 17; good management of 
his particTiTar department, 18. 

Messenger boys, Mr. Almon's sys- 
tem for managing, 20L 

Messenger system, 1 18. 

Metal tools, improvement in, 8, 9. 

Metcalfe, Captain Henry, his card 
system of shop retums, 202. 

Methods, desiraoility of standard- 
ising, 1^ 12^ 

MidvaJe Steel Works, under the 
old system, 44j functional fore- 
mansnip introauced into, 107: 
repair force in, 118; study of 
time problem carried on in, 179; no 
strikes in, 183; the policy of, 1S3. 

Military plan of management, 92. 
98, 99. 

Mimmum wage, 190. 

Mnemonic symbol system, 115, 1 16- 

Mnemonic system of Messrs. Smith 
and Towne, 2QL 

Mutual accident insurance asso- 
ciations, 119, 120, 198. 

Natural laziness, 20. 

Non-producers, and producers, rela- 
tive numbers of, 121, 122; what 
is meant by, 122: the diminishing 
of the number of, 14L 

Note sheet for time study, 151-158. 

Order of Work and Route clerk, 

duties of, 102. 
Orders for machines, analysis of, 

111. 112. 

Organization, the building of an 
efficient, slow and costly, 62; 
good, of more importance than a 
good plant, 02^ ^ See Man- 
agement. 

Over-foremen, in system of func- 
tional foremanship, 108. 109. 
See Foremen. 
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Patt«fWD, Mr., of the National 

Cash Itfffistor Co., 20SL 
Pay department. Hi 
Piece kaU Syttem, A, quoted. 37, 

81 ; dted, 58; ita main object 

overlooked, 58; quoted, 177. 183- 

186. 

I^ece work, feelinfc of antagonism 
under, 35; adoplion of, at Beth- 
lehem Fteel Co., 50^ 53] task 
work applied to, Z3^ 

Planning aepartment, 64; expense 
of, 65; necessity anT^economv 
of, 67; four functional bosses of, 
102-104; where beet placed. 100 
1 10; general management should 
belong to. 1 10; leading functions 
of. 1 12-120; objections sometimes 
made to its doing the thinking for 
the men, 14fi. 

Plant and system, maintenance of, 
1 UV-llS; improvement of, 1211 

Post Office Deliver>-, 118. 

Premium Plan, ^ 

Producers, and non-producers, rela- 
tive numbers of, 121. 122; what 
is meant bv, 122. 

PromotinK of men, 142, 143. 

Purdue University, 5i 

Reorganization. See Management, 

change in. 
Repair bosses, duties of, 101, 102; 

improvement due to mtroduo- 

tion of, lOH. 
Repetition in work, 28. 
Reports, 117. 12iL 12L 
Rogers, CTmrl(»D., 73, 2QL 
Rush order department, \2SL 

Sales department, inquiries for new 
work received inj analysiH of, 114. 

Science of Industrial Management, 
9, IL 

Selecting and training of men, 138- 

Sewing-machine, 8, 
Shop di.scipUnarian, duties of, 103, 
104. 110. 

Shop Management, great value of 
the monograph, 7, 9- 

Sinclair, George \17, 1^ 

Slide rules, 113^ ISO. 

Smart and Honest, 40. 

Smith, Oberlin, his mnemonic sys- 
tem of order numbers, 2QJL 



Soldiering, 30=31 ;'under tbeToi 
Halsey plan. 40: enforced by fel- 
low workmen, 32, 34. 67. 

Speed, of a first-claas sikI an aver- 
age man, 175; need of a book on. 



Speed bosses, duties of, IQl ; zm- 
provemeut due to introdiictkui 

of, IPS. 

Speed element in Towne-Halsey 
and task system compared, 4-4, 

Standard conditions, 64. 
Standardizing, desirability of, 123- 

m. 

Standards. 116^ 115. 
Stop watch, 155. 

Strikes, freedom from, under sciezH 
tiBc management, 68; none in 
Midvale Steel Co., 1S3. 

Study of unit times. See Time 
study. 

Subdivision of job into unit opera- 
tions, lfi>t-172 

Symonds Rolling Machine Co., 83. 

System and plant, maintenance of, 
116-118; improvement of, I2D. 

Task idea, 144, 145. 

Task system compared with Towne- 
Halsey system, 42. 

Task work, 69, ^ with bonus, 70; 
applied to day work, 71—73; 
applied to piece work 73^ cona- 
pared with differential piece 
work, 76-80. 

Taylor-White process of treating 
tool steel, 124. 

Taylor, Dr. F. W., his valuable con- 
tribution to the art of industrial 
engineering, 5, Tj Shop Manage- 
ment, 7, 9; The Art of CuUing 
MetaU, 8i A Piece RaU System, 
68, 

The Art of Cutting Metals, 8. 

Thompson, Sanford E., 91i his 
study of unit times, 150; imple- 
ments developed by, l.')0-154. 

Thome, Wm. his method of 
analyxing work upon new ma- 
chines, 2S!iL. 

Tickler, use of, 116-118. 

Time and cost clerk, duties of. IQ3. 

Time card, and workmen, 127, 1^. 

Time study, 24, 30. 34^ 45; basis 
of good management, 46, 58^ t>5; 



under Towne-Halsey plan, 38^ 

45; advocated, 46; study of at 
Bethlehem Steel"Co., 48^ 52-56; 
comparison of older methods 
with modern plan, 59; quickest 
time, 59j for hand work, 111-113; 
for operations done by machines, 
111. 113; advantages of, 148; 
difficulties of, 149j made by Mr. 
Thompson, 150; implements of, 
developed by Mr. Thompson, 150- 
154; note sheet, 151-158; watch 
book, 152, 153; stop watch, 155; 
of several men at once, 158; 
formula; in, 159, 162, 163, IM; 
assembling sheet, K>0, 101 ; table 
for shovding earth in average 
contract work, 164; every detail 
necessary in, 16.5, 1G6' practical 
trials of results desirable in, 166; 
should lead to accurate predic- 
tion of timej 167, 168, 174j sub- 
division of job into units, 16^ 
172; classes of work which can be 
submitted to, 176, 177; need of 
literature on the subject, 177; for 
machine tools, methods employed 
in, 178, 179; in Midvale Steel Co., 
17fr-182; jmy, etc., best deter- 
mined by, 187. 

Tools, desirability of standardizing, 
123-126; machine, methods era- 
ployed in solving the problem 
for, ITS. im 

Towne, Henry R., 5] The Engineer 
OM an Economist, 5; mnemomc sys- 
tem of order numbers amplified 
by, 2QL 

Towne-HaLsey system of manage- 
ment, de8cribe<l, 38-42, 59; and 
task system compared, 42Twriter 
approves the plan of, 3gj~Dl. 

Training and selecting ofmen, 138- 
143. 

Transportation, time study for, 
111-113. 

Trusts, component companies of, 
built up through especial ability 
of one or two men, 17. 

Typewhting-maclune, & 
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Union men, how to deal with, 191- 

194. 

Unionsj labor, 186-194. 
Unit times, study of. See Time 
Study. 

Vauclain, Mr., of the Baldwin Loco- 
motive Works, his apprentice 
system, 202. 

Vise work, time study for, 111-113. 

Wadleigh, A. B., M. 

Wage, minimum, 1^ 

Wages, for firHt-rljus-s men, 25-27: 
should be regulated to fit special 
work, 2& 

Ward, Artemus, quoted, 70. 

Watch book, 152, 153. 

Welfare work, IS£L 200. 

White, J. Maunsel, part discoverer 
of the Taylor-White process of 
treating tool steel, 124. 

Workman, and employer, interests 
should be mutual, ^ and em- 
ployer, relations between, 21, 
182-188; average and first-class, 
24; should be given highest class 
of work for which he is fitted, 28; 
29; should be called upon to^ 
Eis best, 28, 29; should be paid 
according to his work, 29; loafing 
and systematic soldiering, 30-34; 
objection to piece work, under 
contract system, 35; in military 
type of organisation, 99; in func- 
tional management, 99^ 100; and 
use of time card, 127, 128; must 
be brought to see what change in 
organisation means, 131. 132; in- 
struction of, as regard reorgan- 
ization, 1 32, 133; must rise from 
one plane of efficiency to another, 
13.3, 134; looks upon change as 
antagonistic to his interests, 137; 
different types of men should be 
chosen, 141-143; his mistake in 
limiting amount of work, 188. 
189; needs proper object lessons, 
195; the disciplining of, lfi&=i&fi. 
Su Union men. 
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